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PUBLIC V70EKS, IRELAND. 


SEVENTY-FIRST ANNUAL REPOitT 

COMMISSIONERS OF PUBLIC WORKS IN IRELAND- 

FOR THE YEAR 1902-1903. 


TO THE LORDS COMMISSIONERS OF HIS MAJESTY’S TREASURY. 

M ay it plela.se toue Loedships, 

We beg to submit the Seventy-first Annual Report of the Board. 

Our report follows the order adopted for some years past, dealing with the business 
of the year under the following heads : — 

(1.) Public Works and Buildings, including National and Ancient Monuments. 

(2.) Light Railways and Tramways. 

(3.) Loans. 

(4.) Miscellaneous duties of the Board, 

The body of the Report contains statements and observations on matters under each 
of the four divisions which appear to deserve special notice. Details as to the 
various services are given in the Appendices. 

I— PUBLIC WORKS AND BUILDINGS, INCLUDING NATIONAL AND 
ANCIENT MONUMENTS. 

Details of the provision made by Parliament for the year 1902-1903 for Public 
Works and Buildings, including National and Ancient Monuments, will be found at 
pp. 55-63 of the Estimates for that year. The Pubhc Buildings (Ireland) Vote is 
included in Class I., and comprises the following : — 

Naval and IMilitary ; State and Official Eesidenees ; Civil Departments (including Scienw • 
and Art Buildings in charge of Department of Agriculture) ; Legal Departments : Dublin 
Metropolitan Police; Eoyal Irish Constabulary; Dundrum Criminal Lunatic Asylum; 
Public Education ; Royal University and Queen’s Colleges ; Revenue Departments. 

The Vote also embraces — 

Royal Parks and Gardens : — 

Pheenix Park ; St. Stephen’s G-reen ; the Curragh of Kildare. 

Royal Harbours : — 

Kingato'wn; Howth; Donaghadee ; Dunmore ; Ardglass. 

Inland Navigation : — 

Maigue. 

Ancient Monuments Protection Act 1882 (45 & 46 Vic., c. 73). 

Ditto, ditto, 1892 (55 & 56 Vic., c. 46). 

In addition to works, &c., for which provision is made by V ote of Parliament, Part L 
of this Report also deals with certain new works connected with Fishery Pi^s and 
Harbours, the cost of which is met out of moneys provided from the Irish Church 
Fund, under the Sea Fisheries (Ireland) Act, 1883 (46 & 47 Vic., c. 26), and with 
expenditure under the Marine Works (Ireland) Act, 1902 (2 Ed. VII., o. 24). 
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Sea Fisheries (Ieblahd) Act, 1883. 

46 & 47 Yic., c. 26. 

£250,000 was provided by this Act from the Irish Church Fund for buildimr 
improving; fishery piers and harbours. Of this sum there remained undrawn on 
31st March, 1902, £3,000. This, with a cash balance of £8,412 3s. from repaymants 
at foot of loans advanced out of the amount provided, made up a sum of £11 412 35 Tn 
admtion, £3,995 16s. 7d. was, at the date mentioned, still outstanding on those loan's 
As stated in our Sixty-eighth Report, it was decided in 1899-1900 that' a 
portion of the money then available should be expended on works at Portstewart 
(County Londonderry) Portavogie (County Down), and Kilronan (Arran Islands 
County Galway). In the case of Kilronan, the Congested Districts Board ao-reedto 
comribute on^-fourth of the cost — the contribution not to exceed £1,000. * 

During the year under Report the contribution jusc mentioned was received and also 
one of £300 from the County Council of Galway to works at Spiddal Pier, referred 
to (p. b) m our Report for 1901-02. In addition £1,350 bs. 6d. was received in 
payment at foot of outstanding loans. The expenditure in 1902-03 on works at 
Portstewiirt, Portavogie, Kilronan, and Spiddal amounted to £5,740 17s. id., to which 
nave to be added the expenses of the Engineering Staff employed, £516 8s lod 
ifl payments had the effect of reducing the Cash Balance from 

£8,412 3s. at the beginning of the year to £4,805 2s. id. at its close. 

the works executed at Kilronan have been transferred to the County Authorities 
for maintenaucc under Statute 16 A 17 Vic., c. 136, s. 7, and those at Portstewart 
Oouuty Londonderry, are m process of transfer. The new pier and viaduct at Porb 
avMe, County Down, have been completed, with the exception of certain submarine 
rock excavation, which has caused some difficulty. 

New works, cousistiiiff of a slip, pathway, and a short breakwater at Ardmore, Countv 
Waterford, have been designed at an estimated cost of £3,000, of which £l,000 is to 
be contributed by the County Council, £1,000 by the Department of Agriculture a. d 
echmcal lastruction, and the balance from the Sea Fisheries Fund. ® Preliminary 
notices have been issued and a tender at £2,932 12s. has been accepted. The cost o^f 
beeriTOnifd°'that expenditure slightly above the estimate of £3,000. It has 

TeoLrarfiluotiom"" Department of Agriculture and 

available to meet cost of works in progress and of any additional works to 
undertaken under the Sea Fisheries Act were as follow.s on the Jlst March. 1903 

Mention of grant undrawn, . . .8 oqo 0 o" 

Cash in hands, . . , ^ 4’g05 ^ 4 

Repa3^ents to be received, . . , 2,645 11 1 

Contribution.s (Ardmore), , . , 2 000 0 0 


rpt A- A A £12,450 13 5 

' but eLTusfre fi srrie'’s " “ P™g>^®es or authorized, including Ardmore, 

E^rio bf ft 3 Engmeermg Staff, is between £4,500 and £6,000. 

Districts Board TKa ^ f provided by the Congested 

Stood sat GSway. 

thstood satisfaotonly a severe test during the westerly storm of 26th February last 

Marine Works (Ireland) Act, 1902 . 

2 Edw. VII., cap. 24. 

of Irisktton ^ PP- 28 and 29 in our usual statement 

Sep to thrformTmord, / "'T ^*“™®t«'-«d'by the Board. The first important 
necessity for the (namely the Certificate of the Lord Lieutenant of the 

Stents impossibility owing to exceptional eircum- 

a preliminarv that 4^00^3 V assistance from the State) required, as 

to be carried' out for fK ' different localities, and the character of the works 

This necess« Iv t4^tim^ “nsidered by the Irish Government. 

ManysTvevsV“nrd?min^ 31st March, 1903, 

the reauest of +hp ^ +• ^ <^srimates have, however, been made by the Board, at 

.1. A?., ■■ ‘r 
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National Gallery Extension. 

This work was completed by the close of the year, and the building was opened to 
the public on Easter Monday, April 13th, 1903. It was designed by Sir Thomas Deane 
and Son, and after the lamented death of Sir Thomas Deane, in November, 1899, the 
work was carried out under the care of Mr. Thomas Manly Deane, the surviving 
partner of the firm. 

The addition, or extension, is built parallel with the old building, with which it is 
connected at both ends. The eastern, or front, elevation towards Merrion Square is 
faced with granite ashlar with Portland stone dressings. The lower storey is entered 
by a portico with four columns surmounted by architrave and cornice, 'ihe upper part 
of the front presents ac arcade consisting of three arches on columns. It was originally 
intended that this arcade should be an open loggia, but, for the purpose of securing 
more ample space with better light for offices, the Authorities of the Gallery preferred 
that the arches should he filled and the space intended for a loggia rendered available 
for increased room, and this course .was adopted. The extension contains a basement, 

f round, and first floors throughout. It contains also a second floor at its eastern end. 

[ad the loggia been preserved, the round windows which light this second floor would 
have been concealed, which would have been desirable, there being no corresponding 
storey or windows in the old building. The arches of the intended loggia have been 
filled, and provide square-headed windows on the first floor. The circular windows on 
the second are concentric with the arches. This was the only line of treatment found 
practicable by the architects, having regard to the alterations required by the 
Authorities of the Gallery. 

The basement floor, with a portion of the space between the new and the old 
buildings, gives ample accommodation for storage and workshops. The front of the 
extension contains on the ground floor the entrance hall, while the upper part of the 
front, consisting as already stated, of two floors, is devoted to the library forming 
portion of the gift presented by the Countess of Milltown, and to rooms required for 
official purposes. The body of the extension, running parallel with the older structure, 
gives seven rooms on each of the ground and first floors, six of those on the ground floor 
being octagonal, a form specially suited to the exhibition of pictures, as the rooms are 
aide-lighted. The seven rooms of the first floor are lighted from the top. The old 
structure is accessible to the public from the new at both ends of each storey. 

The mezzanine floor in the old building was used partly for offices and partly for the 
hanging of pictures. For the latter purpose it was so dark as to be virtually useless. 
As the work of the extension progressed the Architect found it possible to make such 
alterations in the lighting of the mezzanine that it is now admirably suited tor the 
purposes of exhibition, and forms one of the best features in the Gallery. 

The original wall space available in the rooms — exclusive of tbe mezzanine — 
composing the old building was between 20,000 and 21,000 superficial feet. The added 
area of wall space available in the rooms composing the new galleries is, on the ground 
floor, about 10,500 and on the first floor about 1,4000, making in all 24,500 superficial 
feet. The entire space, over 3,300 superficial feet, now available on the walls and 
projecting screens of the mezzanine floor, may well be regarded as a further addition. 
In this statement, while large doors and windows are excluded, deduction has not been 
made for smaller doors and windows, 

The Board desire to record, with thanks, the facilities afforded during the progress 
of the work by Mr. Michael Murphy, Chairman of the Port and Docks Board of 
Dublin, the occupying lessee of 24, Merrion Square, West, which adjoins the Gallery 
premises. These facilities were of importance for the erection of the extension. 

The contract was originally taken by the firm of Meade and Sons, fhe late Alderman 
Meade died at a comparatively early stage in- the work. It was carried to completion 
by his son, Mr. William Meade, representing the firm. 


Royal Hospital, Kilmainham, 

Reconstruction of Ceiling of Chattel . — This work, which, as explained at page 7 in 
last year’s Report, consisted in the reproduction in lighter material ot the old ceiling, 
the latter being unsafe and incapable of maintenance, has been completed. The features 
of the old ceiling have been reproduced with thorough success. 
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Obdnance Survey Offices — Mocntjoy Babracks. 

The necessity for expediting the Irish Survey rendered it necessary that additional 
storage accommodation should be provided, t’he Board entered into a contract for 
^3,399 13s. 5d. fur the erection of a fire-resisting Map Store, which will be completed 
in the present year. 


Postal and Telegraph Buildings. 

New Crown Post OfSces have been completed at Clonmel, Enniscorthy, and Sligo. 

The erection of New Offices was commenced at Omagh and Birr. 

The extensive alterations and additions to Cork Post Office have progressed. The 
Instrument Room, Sorting Offices, and Refreshment Department were practically 
completed by the end of the year and are now occupied. 

A contract for extensive alterations and additions to the Limerick Post Office has 
been entered into for £15,979. Certain old structures, formerly standing on the site, 
have been removed, and good progress has been made with the new buildings. 


Dublin Metropolitan Police Buildings — Bridewell. 
The building has been completed and. is now occupied. 


Protection against Fire. 

About £1,350 has, with your Lordships’ approval, been expended on the supply of 
fire extinguishing appliances, which have been distributed amongst buildings in the 
Board s charge throughout the country requiring such additional protection. 

The appliances comprise chemical fire extincteurs and fire buckets. Hand pumps 
have been supplied to Crown Post Offices, the Department having expressed a prefer- 
ence for them. . ■ o r r 


National School Grants. 

4 . 1 , shows the amounts voted for and expended on grants in each of 

tne last twenty years : 


F-xpenditture. 


1883 - 84 , 

1884 - 85 , 

1885 - 86 , 

1886 - 87 , 

1887 - 88 , 

1888 - 89 , 

1889 - 90 , 

1890 - 91 , 

1891 - 92 , 

1892 - 93 , 

1893 - 94 , 

1894 - 95 , 

1895 - 96 , 

1896 - 97 , 

1897 - 98 , 

1898 - 99 . 

1899 - 1900 , 

1900 - 1901 , 

1901 - 1902 , 

1902 - 1903 , 


1 ' £ 

£ 

1 10,000 

17,481 

11,440 

22,912 

22,000 

29,126 

30,000 

41,220 

48,000 

51,522 

40,000 

41,495 

40,000 

31,189 

40,000 

27,665 

30,000 

30,014 

30,000 

24,283 

30,000 

28,198 

28,000 

28,179 

40,000 

40,000 

40,000 

40.000 

40,000 

36,500 

33,500 

27,132 

40,000 

32,109 

40,000 

38,554 

35,000 

26,906 

35,000 

33,280 

£ 662,940 

£ 647,764 
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Dui’in^ tlie year the commencement ot works was authorised at 180 schools. 323 
issues at foot of current grante were made, including the final payments in respect of 57 
new schools, which were completed. Among the new schools erected, or in course of erec- 
tion, during the year were the following important buildings Millfield, Baden Powell- 
street, and Holy Cross (Belfast) ; Lurgan and Dromantee (Co. Armagh) • St 
Catherine's (Dublin) ; Macroom and St. Joseph’s Cove (Co. Cork) ; St Joseph’s 
Monastery, Boyle (Co. Roscommon) ; Moate Convent (Co. Westmeath) ; Cappoquiu 
Convent (Co. Waterford) ; Ormeau Park (Co. Down). 

The question of revising the estimates of cost of the existing “ Standard ” plans of 
National Scliools (upon which estimates the amounts of grants are based) was brought by 
us before your Lordships in August, 1901. Our submission did not involve the suggestion 
of any changes in the amount and nature of the accommodation to be provided in 
Schools, which are matters faUing primarily within the province of the Commissioners of 
National Education. The revision of plana subsequently came under your Lordships’ 
consideration, and was referred to a Committee who reported on the subiect on the 
22nd November, 1902. 

As stated by the Chief Secretary for Ireland in the House of Commons on the 1st 
April last, the Commissioners of National Education, pending the decision on the 
report of the Committee, are in urgent cases allowing Managers to proceed with the 
erection of National Schools on the basis of the old plans and regulations when they 
prefer this course to waiting for revised plans. The Commissioners of Nationi 
Education have decided that authority to proceed with works should be given 
in certain, cases regarded by them as urgent, and in all cases where it is proposed to 
erect a new School intended to accommodate not more than 60 pupils (Design No. I. of 
the existing “ Standard” Plans), as it is not anticipated that the proposed revision of 
plans will materially affect a building of this class. 

We are proceeding in accordance with these arrangements. In all other cases the 
commencement of new Schools was for sometime before the close of the year and 
is still deferred. 


Phcenix Park. 

The single gateway at the North Circular Road entrance having become insufficient 
to accommodate the increased traffic to the Park, a new and improved set of wrought 
iron gates and piers to take two lines of traffic, and side sfates for pedestrians, have been 
erected. 

_ The new piers, gates, and railings are of the Georgian type, characteristic of the 
eighteenth century ironwork in Dublin. In addition to affording improved facilities 
for traffic, they have decidedly improved the appearance of this entrance, and give a 
better view to persons approaching or leaving the Park. 

The approach road in the Park to the North Circular Road entrance has been 
deviated to facilitate traffic. 

The number of applications for the use of football grounds was 1,156 as against 901 
for the corresponding period of last year. The number of applications for use of the 
new hurling ground referred to in last year’s report (p. S), was 25 as from 12th October, 

1902, . r \r / 

An avenue of Limes of an improved variety has been planted on each aide of the road 
leading past the Royal Irish Constabulary Depot. Groups of different varieties of 
Thorns have been planted in the same locality, which it is expected will, in later years, 
add interest and variety to the older Thorns for which the Park is famed. 

A number of .flowering trees and shrubs have been planted along the southern 
margin of the Yiceregal Demesne. 

It having been found necessary to clean, out the Ornamental Pond in the Park 
Gardens, the opportunity was taken in the interest of public safety to render shallow 
some of the deepest parts. 

A complete water supply with underground hydrants and connections for watering 
flower-be^, etc., has been laid throughout .the Park Gardens. 

A new herbaceous border has been formed, which promises to be an additional 
mforesting feature of the Garden. 

The hurricane of 26th and 27th Pebruary worked much havoc amongst the fine old 
trees in the Park. Practically all the elms, 150 years old, were uprooted, or suffered 
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so seriously from the effects of the storm that they •will event'aally have to be removed 
The entire number of forest trees blown down within the Park boundaries was 1,242 
which, -with 1,706 ha-wthoras broken off or uprooted, make a total loss of 2,948 trees. * 

Considerable difficulty has been experienced in dealing with the wreckage, as it was 
found impossible to procure a sufficienc number of expert woodmen. A large number of 
extra labourers were employed (including upwards of 100 Army Reserve and time-exnired 
men), and all of them had to be instructed in the art of woodcutting and in handling timber. 

Owing to the extensive destruction of trees throughout Ireland and consequent 
glut in the timber market, it has been found difficult to obtain profitable offers for the 
timber. The Board, however, hope to be in a position before long to dispose of a laro-e 
quantity. 

Since the close of the year under report steps are being taken to obtain expert 
advice wdth reference to the re-planting of the Park, which it is hoped to commence 
during the current year. 

During the autumn of the past year our attention was drawn to the damage done to 
the turf on that portion of the Phcenix Park known as the Nine Acres,” by the play- 
ing of football and hurley thereon, and to the danger caused to the public, now that 
the Park is every day more frequented, by the playing of the games mentioned on 
ground close to the roads which bound the “ Nine Acres” on two sides. 

Having regard to these considerations, coupled with the fact that certain portions of 
the Park were set aside for the convenience of football and hurley players, and that 
facilities for the playing of these gautes have been provided at the public expense 
(Annual Reports of 1900-1901, p, 10, and 1901-1902, p. 8), we thought it right, after 
careful consideration, to prohibit hurley, football, etc., on the “Nine Acres.” 

A notice was accordingly posted cautioning persons against playing those games on 
the space in question, and stating that anyone doing so after a specified date would be 
prosecuted. There was at first opposition to the Board’s action by some players who 
had from time to time used this portion of the Park for football and hurley. The 
Board were reluctantly obliged to prosecute in several cases, after which the opposition 
practically ceased. 

A similar notice was erected with a view to protecting the spaces provided 
in the Park at the public expense for cricket, as it was found that the pitches were being 
injured by football and hurley during wet weather when the turf was liable to injury. 
The notice proved sufficient in this case. 


Anoient and National Monuments. 

Information in detail regarding these Monuments will be found in Appendix E, 
pp. 52-53. 

The following matters deserve special notice : — 

1. MeUifont Castle, Church, and Abbey. 

2. Excavations at Tara. 

3. Ogham Stone, Inishvickillane Island. 


MeUifont Castle^ Church, and Ahbey. 

1 Board by Deed of 12th July, 

1902, by the owner, Blayney K. T. Balfour, Esq., D.L. The group comprises 

(1.) The site and ruins of MeUifont Castle, sometimes called ‘^Moore’s Castle,” the 
“Gateway of the Abbey” or “ the Mill.” 

(2.) The ruined church and belfry on the Hill, called the “ Chapel of St. Bernard." 
(3.) The site and ruins of the Cistercian Abbey of MeUifont, consisting of the choir, 
na've, aisles and transepts with the chapter house, lavabo, cloister garth, 
and other remains of the conventual buildings. 

The rmns compmed in item 3 had been vested by the (Uiurch Temporalities 
Commissioners hy Testing Order, dated 30th October. 1880, made in pursuance of the 
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SL^**™*' “mprised in clauses 1 and 2 ^re not so 

The owner of the property offered no objection to the vesW by the Church 
Temporalities i^ommissioners, tut it was ascertained that a tenant clSmed rights oyer 
the Abbey site as part of a holding for which a judicial rent had been Vhen 
the application of the tenant came before the Land Commission for a reyision of the 

KSSr rsrir - .'s^a-s— T. £ 

After the original vesting in 1880, some ercavations were made fsee 52nd Annual 
Eeport for the year 1883-4), which partially revealed the extent of the OisteSn 
Church During the past year, through the facilities offered by Mr. Balfour these 
excaratious have been extended, wi b the result that the foundations of the who e of 
the Abbey Ohurcb, showing its original extent, have been nncovered. and the comSetc 
gromid plan of the structure has now for the first time been ascertained. ^ 

The dimensions of the reyealed show a total internal Wth of 191 

feet, the width across the transept being 116 feet. 

The following are the principal dimensions : ’ 

Nave, 116' in length by 54' wide, including side aisles 
Two aisles, each 105' long. 

North Transept, 54' 6" x 42' 2". 

South „ 40' X 40', 

Choir, 42' 8" x 26' 2". 

Space under tower, 34' x 32'. 
cloister Garth, 132' 9" x 101'. 

The position of the foundations of an earlier Church are shown by dotted lines on 
^e accompariying plan ; and it is now evident that the structure commonly called the 
Baptistry, which w£j undoubtedly the Lavabo, was part of the original design, and is- 
consequently the oldest portion of the min now above ground 

The foundation of the Abbey is ascribed to O’Carroll. King of Uriel, in the year 1142 
The parent house was the famous Cistercian Abbey of Clairveaux of which St Bernard 
was at the time Abbot. Mellifont was the first Cistercian Abbey erected in Ireland 
and It was probably the finest. The Abbots of MeUifont were peers of Parliament, and 
took procedence of the Abbots of all similar establishments in Ireland. In 1325 the 
Abbot was fined and superseded on the complaint of Edward II. to the Pope for 
disregarding the Statute prohibiting any one from being admitted monk who could 
not swear he was of English descent. The Abbey was suppressed in 1539, and in 1567 
It was leased to Sir Edward Moore, who converted the buildings into a residence which 
tas descendants occupied until the year IT'27, when the 5th Earl of Drogheda removed 
from It to Moore Abbey, County Kildare. The Mellifont estate was subsequently 
taken on lease for ever, by the ancestor of Mr. Blayney R T. Balfour, of Townley Hall, 
the present owner, who has done much to facilitate the conservation of the ruins. 


Uxeavations at Tara. 


These excavations, now happily suspended, or, as we hope, come to an end, have 
been the source of nmch anxiety to the public, as may be inferred from the number of 
que^ions on the subject put in the House of Commons for some time past, 

ihe earthworks at Tara, constituting the only remains of the Royal residence once 
occupying the hill, are among the structures scheduled to the Ancient Monuments 
rotection Act, 1882. The legal effect of scheduling is to give the Board of Works 
certain very limited powers for preservation. When a monument is scheduled we have 
power to prosecute, for injury or disfigurement of the ruin, all persons other than the 
ovmer, or any one acting on his behalf and with his authority. As against the owner 
and any person acting by his direction, “scheduling ” gives the Board no remedy, and 
provides no means for protection of the monuiiient against injury. The Act enables 
e owner to vest the custody of the monument in the Board, and where this step is 

B 2 


Printed image digitised by the University of Southampton Library Digitisation Unit 



12 SEVENTY-FIRST ANNUAL REPORT OF THE [1902-1903. 

taken, we are ciothe<l with powers against the owner and his agents similar to those 
which the mere “ scheduling ” gives against other persons. The question of vesting 
the custody of the Tara mounds has been the subject of correspondence, but the ownere 
have not seen their way to vest, and our pou'ers are ctDusequently confined to those 
which result from the “ scheduling ” of the monument. 

Ill June, 1899, excavations were commenced on a portion of the hill within the 
scheduled area. The excavations were undertaken by some parties with the consent 
and authorisation of the owner of the portion referred to, for the purpose of looking for 
the Ark of the Covenant. No opposition to the work was made by the then occupying 
tenant. On ascertainment of all the circumstances, we recognized that we were 
pow’erless to interfere by legal process, and necessarily confined our action to an 
endeavour, which was imsuccessful, to secure by persuasions the cessation of the 
excavations. The excavations continued during the summer and were renewed in the 
spring of the following year to a limited extent. 

No interference took place in 1901. In December of that year the tenancy of the 
farm on which the excavations had been made was sold, and, in consequence of 
representations made to the purchaser by our Inspector of National and Ancient 
Monuments and others, he interposed to prevent further defacement. 

Some small excavation was commenced in the spring of 190’2, but stopped at the 
instance of the tenant. The holding has again changed hands and the present tenant 
is reported to be strongly opposed to any interference with the mounds. There is 
good reason under all the circumstances to hope that excavation will not be resumed. 

It should be stated that Earl Russell, who owns a portion of the hill, has evinced deep 
interest in the conservation of the mounds on his land, and they are preserved intact. 


Ogham Stone on InishvicJcillane Island. 

In the course of the year an Ogham stone of considerable interest was removed from 
the ancient Church on the Island of Inishvickillane — one of the Blasquet Islan(^ on the 
coast of Kerry — by the Reverend J. Mahaffy, Senior Fellow, Trinity College, Dublin, 
with the consent of the Earl of Cork, the owner of the island, in order to be placed in 
the Museum of Trinity College. 

The Church is one of many ruins vested in this Board as a National Monument, by the 
Commissioners of Church Temporalities in 1880, under the provisions of section 25 of 
the Irish Church Act, 1869. The stone did not form part of the original structure, 
It was taken, many years ago, by a gentleman interested in its preservation from a 
spot in which it was liable to be trodden on, and was placed, evidently with a view to 
its safety, over the doorway of the Church. 

Having regard to the connection of the Board with the Church, and to the interest 
felt in the stone, we have thought it right to record its removal, and to indicate the 
Museum in which it is contemplated that it will be preserved for the future. 


LIGHT RAILWAYS A^^D TRAMWAYS, AND COACH AND STEAMER 
SERVICES, UNDER RAILWAYS (IRELAND) ACT, 1896. 

The Board’s Annual Report for 1893-4, contained a full statement of the operations 
carried out under the Tramways and Light Railways Acts of 1860 to 1890, and of the 
history of Railway progress in Ireland, so far as it was facilitated by State or local aid. 
In the Report of 1896-7, a statement was given of the main object of each of the 
Acts passed up to the close of 1896 on the subject of Light Railways and Tramways 
so far as they bear on the administration of the Board, We have thought it desirable 
to summarize in this Report the action taken under the Act of 1896. Before doing sn 
we, present a summary of the statement of legislation contained in the Report of 
1896-7. 

The Tramways Act of 1360 (23 & 24 Vic. , c. 152), dealt mainly with procedure, and 
made no provision for financial aid. It imposed on this Board the duty of inquiring 
into “the merits of the undertaking.” 

The Tramways Act of 1861 (24 &*25 Vic., c. 102), was also confined to procedure. 
It restricted (ss. 6 &. 7) the inquiry by the. Board to engineering questions. 
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The Relief of Distress Amendment Act, 18S0 (43 & 44 Tie., c. U), empowered the 
Treasury to lend on a baromal guarantee for lines specified in a schedule to the Act 

The Tramways and Pubho Companies (Ireland) Act, 1883, enabled Grand .W' to 
charp baronies or parts of baronms with interest on the capital required for the 
cpstrupion o Tramways or Light Railways (Sec. 1). The presentment creating this 
ctorge bound the districts charpd to make good the deficiency in the net receipts to 
ae amount of such interest pd made the districts liable under certain ciroumsSLes 
for sums required for completing, working or maintaining the undertakimr, 

The making of the m-esentineiit enabled the Treasury to repay the district half the 
“Tiorh.t'rt T *' S“=^>“toe.prorided-(l) that the line was maintained and 
^“anteed Treasury payment should uot exceed 3 per cent on the capital 

The liability of the Treasury was limited to au annuity of i£40 000 

The Light Raihvays Act 1889, enabled the State to aid construction by (a) grant or 

pa;reKbiS’?‘“" ® ^ su^Ud^Innud 

It applied to simh Railways as the Lord Lieutenant in Council might declare to be 
aSistance ” development of fisheries and other industries, and to requirrspLial 

The State assistance wa,s to be derived— (a) from the unappropriated balance of an 
annuity of £40,000 given by the Act of 1883 ; (6) from a sum of £600,000 to be pro- 
Tided by Pailiament ; (c) from au additional annuity of £2 000. ^ 

The Act wae to apply only.^a) where the Promoters are a Company having a Rail- 
way open for traffic ; or (6) where they have made an agreement for tL maimenrce 
.&c., of the proposed Light Railway by such a Company; or (c) where a baronial 

guarantee has been given for dividends under the Act of 1888. 

Rail'jays (Ireland) Act, 1890, authorized the construction of a raUwav other 
than a Light Railway under any agreement with a Railway Companv under the Act 

Ot l0047. 

The Transfer of Railways (Ireland) Act, 1890. gave powers for the transfer to a 
SZ^cSafA^ a presentment under the 

J.I. and Charges Act, 1891, enabled the annuities created under 

the Act ol 1889 to be capitalised, and the equivalent sum to be borrowed from the 
I'lational Debt Commissioners, and repaid by temporary annuities. 

The Ligi^ Railways (Ireland) Act, 1893, sanctioned an increase of the annuities 
aumorized by the previous Acts by furtlier annuities to the amount of £5,0U0. 

The Tramways (Ireland) Act, 1895, provides tliat where dividends have been 
guaranteed under the Act of 1883, an Order in Council may, with the consent of the 
Ire^ury, the Company, and the Grand Jury concerned provide for the redemption by 
the Treasi^y of their liability in respect of the guarantee. The Act empowers the 
Ireasuy to redeem their liability by payment of a sum, not exceeding S3J times 
the estimated annual amount of such Eability. 'Redemption is not to aflPeot the 
obhgatioiis of the Company or the Grand Jury as regards maintenance’and workiuff * 
and II such obligations are nut fulfilled, the Grand Jury shall pay to the Crown an 
annual sum equal to three per cent, on the capital paid by the Treasury for redemption. 

• Oommutation of the Treasury oontribution has been carried out in the followinij 
cases ; — o 


Sail way. 

Amount Paid. 

Date of Repayment. 

Remiirks- 

1. West Donegal, 

£ 

9,167 

July, 1898, 

Line 'worked by Donegal Railway Company. 

2. Tralee and Dingle, . 

80,000 

August, 1898, . 

Line worked by Committee of Management. 

3. ilitchelstown and Fernioj, 

26,666 

November, 1900, 

appointed by the County CouuciL 

Line worked byGreatSouthem and Western 

Railway Company. 


XU. loic id*u-meniionea case commutation was earned tnrougii under an agreement be- 
tween the Treasury, the Cork County Council, the Great Southern and Western 
^liway Company, and the Mitchelstown and Fermoy Railway Company, scheduled to 
the Great Sou&ern and Western Railway- Act, ‘l900 (63 & 64 Vic., Ch. cxiv). See 
pp. 16-17, Annual Report, 1900-01. 
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Bailwats (Ireland) Act, 1896. 

This enactment provides for two objects : — 

(1.) Aid in the construction of Bailways. ^ 

(2.) Aid in the establishment of steam-boats, coaches, etc., and tne provision 
of structures necessary for their use. 

The first step towards setting the statute in motion is a certificate to the Treasury from 
the Lord Lieutenant that the proposed railway or other conveyance, &c., is necessary for 
the development of the District, and cannot be provided without State assistance. 

The Treasury^ are empowered to aid the construction of the proposed Bailway, 
provided some existing Bailway Company agrees to construct, work, and maintain it, 
or to work and maintain it after construction. The aid given may be by grant or loan^ 
or by a combination of the two. In the case of a railway wholly or mainly through a 
Congested District the aid may cover the entire cost, but it is limited to half the 
cost in Non-Congested localities. 

The Board having reported on the merits of the scheme, and the approval of the 
Grand Jury (now the County Council) having been obtained by the promoters, the next 
step is an Order of the Lord Lieutenant in Council authorising construction of the line. 

ITie Executive is given control for certain purposes over all railways constructed 
with the aid of money provided under the Acts of 1883, 1889, or 1896.^ The 
seventh section of the Act of 1896 enables the Board of Works to ascertain the 
condition, &c., of such railways, and if a line is unsatisfactorily managed the Lord 
Lieutenant is empowered to appoint a manager. 

The provision enabling aid to be given for the establishment of steam-boats, 
coaches, &c., is contained in the ninth section. This provision makes no distinction' 
between Congested and Non-Congested Districts, and contemplates aid by grant only. 

Grand Juries are empowered to aid the objects of the Act by presentment. 

The amount rendered available for the purposes of the Statute was £500,000. 

Two railways (both thi’ough Congested Districts in County Donegal) have been con- 
structed under the Act — (l) Buncrana to Camdonagh, 18^ mues, o;^ned 1st July, 1901 ; 
(2) Letterkenny to Burton port, 49^ miles, opened 9th March, 1903. Both lines are worked 
by the Londonderry and Lough Swilly Company under agreements with the Treasury. 

On the Camdonagh Line expenditure (outside provision of rolling stock) has been 
£103,824, which has been met by a grant of £98,527, and the proceeds of £5,000 
Stock guaranteed by the County Donegal — £5,297. The Lough Swilly Company 
undertook to contribute a sum not exceeding £15,000 for rolling stock, and £11,207 
has actually been expended under that head. 

The Board’s estimated expenditure on the Burtonport Line was £318,860, which 
will be somewhat reduced by savings effected by deviations approved of during 
progress of the works. The cost to the Board will be further reduced by £5,212, the 
proceeds of £5,000 Stock guaranteed, as in the Camdonagh case, by the county.^ 

Particulars as to the second specific object of the Act, namely, the working of 
coaches, steamers, &c., are set out in the following Table. The Coach and Steamer 
Services were established for a term of seven years in each case, and the subsidies were 
calculated on that basis. 



UUesE*. 

Twatury 

Ooatributioo 

RemarkB. 


authorised. 


Railways — 


£ 

Onened Jidv, 1901. 

1. Buncrana and Camdonagh 

184 

494 

98,527 

2. Letterkenny and Burtonport 

318,860 

Opened 9th March, 

The sum named will be 




reduced as above stated. 

Coach and Steamer Services — 



Opened August, 1897. 

3. (a) Killaloe and Dromod Steamers 

105 

9,500 

4. (ft) Mew I’lers on Lough Derg in con- 

- ■ 

667 

— 

nection with (a). 1 



Opened June, 1897. 

5. (c) Liatowel and Tarhert Coach 

12 

6,188 

6. (d) Tarberb and Elilrush Steamer . ' 

9 

5,208 

Do. 

7. (e) EnnistymonandBallyvaughanOoaeh 

16 ! 

2,660 

Do. 

8. (/) Roofikey and Dromod Coach 

9. (y) Sligo and Belmullet Steamer 

24 

740 

Opened June, 1898. 

65 

50,550 

Opened June, l8a9. 

General Charges .... 

■ 

10,000 




£502,900 

— 



1 
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The balance available after reductions on the Burtonport item will he increased bv 
the receipts on the Coach and Steamer Servibes (Nos. 5 to 9 in the preeedine Table) 
worked by the Board, through Contractors, and by savings on the actual expenditure 
on those services as compared with the estimates on which the subsidies w'ere based 
This balance, if not required for the purposes of the Act of 1896, becomes applicable for 
the purposes of tne Marine W orks (Ireland) Act of 1902 (2 Edw VII Ch 2i Sec 9) 
As regards the operation of Sec. 7 of the Act of 1896, conferring upon the Board 
the power or inquiry as to the working, &c., of railways consti'ucted under the 
Acts of 1888, 1889, and 1896, the Board have found it necessary to institute inquiries 
in three following eases ; — -i 


1. Donegal and Killybegs and Stiaiiorlar and Glenties Railways (worked by the 
Donegal Railway Company). The Inquiry was held in June, 1897, in connection 
with a finanoial investigation. The result was on the whole satisfactory only 
some minor points requiring attention. 

2. Collooney and Claremorris Railways (worked by the late Waterford 
Limerick, and Western Company). The Inquiry was held in July 1897 and 
related to questions as to exchange of trafSc between the Colloocey and Glare- 
morns and the Sligo, Leitrim, and Northern Counties Pmihvays at Collooney 
Junction, alleged excessive rates, &o. The recommendations of the Board in this 
case were, adopted by the Companies concerned. 

3. West and South Clare .Railways. This Inquiry was held in. February, 1898, 
and was concerned with matters contained in a Memorial from cesspaj^rs and 
others in County Clare, addressed to the Irish Government. The Memorialists 
alleged that the management of the lines was unsatisfactory. As the result of 
the Inquiry the Board communicated with the West Clare Company as 
to certain matters which required improvement, hut did not consider that the 
case warranted a recommendation to the Lord Lieutenant to appoint a Manager. 

In addition to the above-mentioned Statutes, an Act was passed in 1900 (Tramways 
(Ireland) Act, 63 & 64 Tic., c, 60) which places certain limits on the liabilities of 
counties and baronies in respect of such Light Railways and Tramways as maybe 
constructed after the passing of the Act under the Tramways (Ireland) Act of 1883, 
without the aid of moneys provided by Parliament. The financial interests of the 
Board are not affected it, and it is only referred to here because of its bearing 
on the general code of Light Railway legislation. 

The Marine 'Works (Ireland) Act, 1902 (2 Edw. YIL, c. 24), is explained at 
pp. 28 and 29 infra. It is piincipally conversant with Piers and Harbours, but under the 
provision which enables approaches to Marine Works to be constructed or improved, 
it authorises the construction, &c., of railways forming such approaches. 


Shannon Steamer Service. 

The summer arrangements for 1902 in operation from 26th May till 30th September, 
were practically identical with those adopted by the Shannon Development Company 
during the preceding summer. They consisted of daily trips, Sunday excepted, between 
Athlone and Hillaloe, Athlone and Rooskey, and Rooskey and Carrick-on-Shannon in 
both directions ; also a daily cross-service on Lough Derg, with calls at both sides of 
the river. A reduced winter service similar to that for 1901-02, was w'orked from 1st 
October, 1902, to 23rd May, 1903. The receipts which are taken by the Shannon 
Development Company, amounted to £1,403, as against £1,674 for the previous year. 


Coach Service between Rooseiet and Dromod, County Leitrim. 

This service connecting the Shannon Steamers at Rooskey with the train at Dromod 
was worked daily in summer and bi-weekly during the rest of the year. There was a 
slight falling off in the number of passengers. 


Coach Service between Tarbeet and Listowel, County Kerry. 

This service, which is part of the connection between the tourist districts of Kerry 
a-nd the County Clare, was worked as in previous years. The number of passengers 
carried showed a slight increase. 
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Steamer Service on the Lower Shannon between Tarbert, Cotjntt Kerrt, 

AND Kilrush, Co. Clare. 

The number of passeugers, as in tte case of the Coach Service between Tarbert and 
Listowel, showed a trifling increase. The steamer was again utilised by the Contractors 
(the Waterford Steamship Company) with the sanction of the Board, as a connection 
between Tarbert and Foynes during the three months July to September iDclusive. 
This connection gives a through communication between K.ilkee and Limerick, of which 
both tourists and the local public availed themselves largely. 


Coach Service between Ennistymon and Balltvaitghan vict Lisdoonvarna, 
County Clare. 

This service was worked as previously, tri-weekly for the four summer months, 
June to September inclusive. There was a slight increase in the number of passengers. 


In view of the approaching termination (in 1904) of the periods for which the 
above-named services were established, it may not be out of place to submit particulars 
as to subsidies allocated under the Railways (Ireland) Act, 1896, and receipts to the 
undermentioned dates in 1902. 


Service. 

Subildy under 
Bailweys (Ireland) 
Act. 1396. allocated. 

Amount of subsidy 
under Sailwavs 
(Ireland) Act;, l896 
applied. 

Receipts irom openln? 
of service. 

OBSBBVATIOK.S. 

Shannon Steamer Sei^ce, 

(a) 

£9,500 

£9,500 Einal 

payment, 16th 

May, 1903. 

£9,519 (to 28th 
February, ’03..) 

Receipts belong to 
the Shannon 

D evelopment 
Company. 

Coach, Listowel to Tarhert, 
(Co. Kerry). 

£6,18S dwtribu- 
table over 7 
years. 

£4,285 (to 31st 
December, 1902). 

£882 (to 31st 
December, 1902). 

Receipts belong to 
the Board. 

Steamer, Tarbert (Co. Kerry) 
to Kilmsh (Co. Clare). 

£5,208 distribu- 
table over 7 
years. 

£3,652 (to 31st 
December, 1902). 

£469 (to 31st 
December, 1902.) 

Do. 

Coach, Ennistymoa to Bally- 
■vaughan (Co. Clare). 

£2,660 distribu- 
table over 7 
years. 

£1,954 (to 31st 
December, 1902). 

£356 (to 31st 
December, 1902). 

Do. 

Coach, Rooskey to Droinod 
(Co. Leitrim). 

£7 40 distributable 
over 6 years. 

£594 (to 31st 
December, 1902). 

£45 (to 31st 
December, 1902). 

Do. 


(n ) In addition to tbe subsidy under tba Railways (Ireland) Act, 1896. tbe Shannon Development Company have subsidies amonnHiig 
to £1,700 a year from eiett Conntiea These subsidies tue terminable in 1904. 


Sligo and Belmullet Steamer Service. 

This service was established in June, 1899, for a period of seven years, with power to 
the Board to terminate it at the end of the second or any subsequent year. It was 
substituted for a seivioe originally contemplated between Acbill Sound and Belmullet, 
but subsequently abandoned owing to difficulties experienced in arranging with the 
Midland Great Western Railway Company for working a short line from Achill Station 
to Gubardletter connecting the existing railway with a proposed pier at tbe latter 
place. The service is worked in a satisfactory manner by the Board’s Contractors, the 
Sligo Steam Navigation Company^. The steamer was purchased by us and is the 
property of the Board. It runs tri-wcekly in each direction during the five months 
from May to September, and bi-weekly for the remainder of the year. From its 
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commencement .the service has been largely used- for merchandise and live stock 
traffic, and has shown a continuous increase in receipts. It provides a regular 
connection between the important distributing centre of Sligo and the district of 
Belmullet, and has also been of great service to the districts between those places 
namely, Ballycastle, Belderrig, Porturlin, and Ballyglass, at which the steamer makes 
frequent calls. It continues to carry a large number of harvestmen going to and 
returning from England for whom special fares are arranged. 

Buncrana. and Carndonagh Railway. 

This line, opened for traffic on 1st July, 1901» continues to show satisfactory traffic 
returns. 


LETTERKENNt AND BURTON PoET RaILWAT. 

From the date of its opening, on 9th March last, this Railway has developed con- 
siderable traffic. Complaints which have arisen as to delays and other defects in the 
working, have formed the subject of correspondence between the Board and the 
Londonderry and Lough Swilly Railway. Company, who work the line. We are 
making every effort to secure satisfactory management by the Company, [f these 
efforts are not successful we shall not hesitate to use every power at our disposal for 
that purpose. 

Lettbrkenny Railway, 

The Board entered into possession of this line in 1888, in consequence of arrears 
at foot of advances to the original owning Company. It is worked by the Louo-h 
Swilly Company under an agreement which binds them to maintain it in proper order. 
As far back as 26th July, 1897, we agreed to establish telephonic communication, 
provided the Company undertook to maintain it, which would involve only a small 
annual charge. Our proposals were not agreed to, and .negotiations were consequently 
suspended. In 1901 the subject was raised by a Parliamentary question, and negotia- 
tions were re-opened, but we were not then .successful in inducing the Company to 
accept the obligation of maintenance for which, as we are advised, they are responsible 
under the working agreement. On 8th February, 1 902, we wrote the Company that the 
offer of J uly, 1897, would be carried out on receipt of their assent to the condition as to 
maintenance. It was only in January, 1903, that the Company intimated their willingness 
to undertake the working and maintenance of communication (if erected by Board) in 
view of the opening of the Letterkenny and JBnrton Port Railway (constructed by 
Board under the Railways, (Ireland), Act, 1896). The latter railway was opened on 
9th March following. The Board have arranged for the erection of telegraphic instead 
of telephonic communication, so as to secure uniformity with the arrangements on the 
Burton Port and Lough Swilly Railways, between which the Letterkenny line forms a 
connecting link. In addition, provision is being made for the introduction of an 
electric train staff system for working the traffic, in substitution for the existing 
arrangement of allowing one engine only in steam on the line. 


IIL— LOANS. 

(I.) Loans secured on Undertakings, e.g . : — 

For Inland Navigation, Harbours, Railways, &c., under 1 & 2 Wm. IV., c. 33. 
For Labourers’ Dwellings in Tnwns, and Housing 'of the Working Classes, 
under Acts of 1866, 1885, 1890^ and 1893. 

(II.) Loans secured on Rates, e.g. : — 

To County Council for Roads, Bridges, Piers, Harbours. Lunatic Asylum 
Buildings, Courthouses, Reformatories, and Industrial Schools. 

For purposes sanctioned by the Public Health Act. 

For Labourers’ Dwellings under the Act of 1883. 

For Dispensary Houses. 

For Workhouse Buildings, &c. 

For the Acquisition of Small Dwellings. 

For Buildings, and purchase of Land for purposes of the Agriculture and 
Technical Instruction (Ireland) Act, 1899. 
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{III.) Loans secured on Lands, e.g , : — 

For Arterial Drainage Works. 

For Arterial Drainage Maintenance. 

To Owners for improvement of Lands, viz. : — Drainage, erection of Farm Houses 
and Buildings, of Dwellings for Agricultural Lab^ourers ; Planting for Skelter 
(10 Vic., c. 32, &c.). 

To Tenants for improvement of their Holdings (44 & 45 Vic., c. 49), viz. 
Drainage, and rnosb of the purposes included in the previous service. 

For Purchase under Land Act, 1870. 

(TV.) Miscellaneous Loans, e.g . : — 

Loans for Glebes. 

For National School Teachers’ Residences. 

For National Schools and Training Colleges. 

For Seed Supply under the Act of 1898. 

(V.) Irish Church Fund Loans — secured on Rates or Lands. 

The extent and variety of the purposes for which loans are advanced by the Board are 
made clear by the observations on the several services in Appendix (C.) and by the 
abstract of Accounts of Loans for Public Works in Appendix (G.). The following 
statement shows the different purposes for which loans have been sanctioned during 
the year 1902-1903 : — 


lot&l 

Nomter of 
fioaiu for 
eecit Cl039. 

PURPOSES OP LOANS SANCTIONED 1902-1908. 

Nmuber. 

Amount. 

Total Amoun: 
for each 
Class. 

10 

Class I. — Loans secured os Undertakings. 


£ 

£ 


Harbours 

3 

550 



Housing of the Working Classes, ..... 

7 

68,140 




— 


58,690 

226 

Class II. — Loans secured on Rates. 





Loans to Counties : — 





County Roads, Bridges, and Piers, 

11 

10,700 



Lunatic Asylum Buildings, 

14 

69,346 



Loans to XTnions, Rural cmd Urban District Councils : 





Public Health Acts, 

48 




Labourei-s Acts, .... 

113 




Workhouse Buildings, . 

23 




Housing of the Working Classes, . 

8 




Acquisition of Small Dwellings, . 

8 




Public Libraries, . 

1 

400 




— 


532,299 

1,182 

Class III. — Loans secured ok Lands. 





River Drainage, 26 d: 27 Vic., cap 88, 

1 




River Draiuage Maintenance, 





Land Improvement — Loans to Land Owners, 

373 

39,620 



n „ Occupiers, 

804 

54,815 




— 


104,345 

61 

Class IV. — Miscellaneous Loans. 





Glebe Loans, 

National School Teachers’ Residences 

20 

9,238 



National Schools and Training Colleges, .... 

5 

4 I& 6 O 




— 


19,778 

1,469 




£716,112 


ADVANCES, BEPAYMENTS, AND ABBE A P S 
The earliest meotion of Public Works Loans to be found in the Abstract (Appendis 
■ ^ “ connection with the Statute S7 Geo. III., o. 34, passed 

m 1817 me total-ot all loan advances from that date to 31st March, 1903 (with 
certam loans made under special Acts before 1817), is £45,051,188. 
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The classified abstract in Appendix (G.), pa^es 56 to 59, shows the portions of this 
amount which have been (1) repaid, (2) remitted, (3) written off from Local Loans 
Fund, or (4) which remain outstanding. The figures showing repayment, remission, 
&c., of the aggregate are as follows : — 

Total Repayments, . . . . . 27,497 984 

Total Remissions, ... . 8,087,471 

Written off from Local Loans Ttmd, . •. . 214 911 

Outstanding Balances, ..... 9,250,822 


£45,051,188 

The aggregate of outstanding balances is represented in the books of the Office by 
32,161 open accounts. The loans generally are in course of repayment by half-yearly 
instalments. 

The amount issued to borrowers in the year 1902-1903 out of moneys advanced fby 
the National Debt Commissioners for loan purposes was £763,067, as against £655,865 
in 1901-1902, and £420,292 in 1900-1901. 

The increase of £107,202 in the issues during the year 1902-1903, as compared with 
the previous year, is mainly accounted for by the larger amounts advanced on the 
following services: — Labourers Acts, £93,558; Public Health, £46,263; Railways, 
£26,967 ; Small Dwellings Acquisition Act, £8,485. 

Of the total amount of £763,067 issued, £593,467 was advanced on the following 
Services : — 

£ 


Lunatic Asylums Buildings, 

. 59,201 

Public Heaitli, 

. 220,441 

Labourers Acta, 

. 251,367 

Housing of tbe Working Classes, 

. 33,66?^ 

Workbouse Buildings, 

. 28,900 


£593,467 


The amounts received in the year were £410,315 in repayment of principal, and 
£298,249 in respect of interest, making together £708,564. Of the total, £673,423 
was paid over by the Board to the National Debt Commissioners in discharge of 
principal and interest of loans made out of the Local Loans Fund, and £35,141 to the 
Irish Land Commission in respect of loans made out of the Irish Church Fund. 

With regard to the whole Loans Service, the following table shows the payments 
towards discharge of Loans, and the arrears -of principal and interest for the last four 




AnnsARa. 

1 Total Principal 
1 Outitanding 



Principal. | 

Interest. 

TotaL 

Amounts 
written off). 

1899- 1900, . 

1900- 1901, . 

1901- 1902, . 

1902- 1903, . 

f 

681,354 

766,469 

898,924 

708,564 

£ 

333,923 

337,197 

186,650 

189,002 

£ . 

193,897 
194,745 
i 192,152 

104,302 

£ 

527,820 

531,942 

378,802 

293,304 

£ 

8,887,674 

8,846,720 

8,915,086 

9,250,822 


The following Abstract shows the amounts to which the arrears set forth in the 
above table have accrued on the various loan services : — 



To 3Ut March, 1902. 

To 31st March, 1! 

>03. 

Prindpal 
Amount outr* 


Principal. 

Interest. 

Total 

Principal. 

Interest 

TotaL 

on 81st March, 
1903. 

Public Works Loans generally. 
Public Health Acts, 

Railways. . ' . . ' . 

Land Charges, payable by Owners, 
Bo. do. Occupiers, 

Seed Supply Act, 1898, .... . 

£ 

16,295 

876 

122,815 

33,001 

12,732 

928 

£ 

3,653 

954 

161,821 
20,052 
; 6,672 

£ 

19,948 

1,830 

284,636 

53,063 

18,404 

928 

£ 

18,201 

388 

123,665 

32,981 

13,314 

431 

£ 

3,671 

508 

74,247 

20,594 

5,282 

£ 

21,872 

896 

197,912 

53,575 

18,596 

431 

£ 

4,634,422 

1,732,416 

220,636 

Co)2,078,831 

584,086 

431 


186,647 

192,162 

378,799 ‘ 

188,980 

1 104,302 

293,282 

(6)9,250,822 


(a) ladude, SttckDrainsge Cbarges, payable by Occupiers. (6) Excluding Amounts, £^4,911, v,rittenofi from tJxa Local Loans Eund. 
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SEVENTY-FIEST ANNUAL REPOKT OF THE [1902-1903. 

Arrears on “ Public Work Loans generally” show an increase as compared with 31st 
March, 1902, of Al, 924, accounted for as follows : — Harbours, increase, £1,516 (mainly 
due to increase of arrears — £540 on loan to Carrickfergus Harbour, and Galway 
Harbour, £910) ; County Loans and Roads and Bridges, £563 ; Labourers’ Dwellings 
(in towns), £115 ; other loans, £176. 

Decreases : — Labourers Acts {i.e., loans for labourers houses in agricultural districts), 
£381 ; other loans, £65. 

Public Health arrears show a decrease of £934 ; Railways show a decrease of 
£86,724, the arrears of principal money having increased by £850 and the interest 
arrears decreased by £87,574. This decrease is mainly due to the interest remitted by 
the Public Works Loans Act of 1902 (2 Edw. VII., a 32) in the following cases : — 


£. 

Waterford, Dungarvan, and Lismore Railway, . . 54,599 

Derry Central Rail-way, . . . . . - 33,026 

£87,625 


The circumstances connected with the sale of the Waterford, Dungarvan, and Lismore 
Railway are set out at p. 23 in the Board’s Report for 1898-9. 

£100,000 was lent by the Board to the Derry Central Company between the years 
1878 and 1881, for the purpose of completing the construction of their railway, 29| 
miles in length, connecting the towns of Magherafelt and Coleraine. The line was 
opened in 1880. It was worked under an agreement for twenty-one years, from 18S0, 
by the Belfast and Northern Counties Railway Company, for seventy per cent, of the 
gross receipts until they should average £12,500 per -., annum from the opening of the 
line, the percentage to be reduced as therein provided when the gross receipts exceeded 
that amount. The loan was to be repaid by instalments, within twenty-two years, with 
interest at four per cent, per annum. 

: The receipts proved insufficient to meet the instalments of principal and interest, and 
arrears of interest, amounting to £33,026 .11s. Id., accrued due to September, 1901. 

Under the Belfast and Northern Counties Railway Act of 1901, an agreement for 
sale of the line by the Treasury to this Company for the sum of £85,000 was confirmed, 
and the balance of the principal debt, £15,000, together with arrears of interest 
amounting to £33,026 11s. \d. was remitted by the Ptmlic Works Loans Act of 1902. 

The arrears on Seed Supply Loans on 31st March, 1903, made under the Act of 
1898, amounted to £43 1 35. 8rf., due by BelmuDet Union. 

Arrears on Land Cliarges, payable by owners, stood at £53,575, as against £53,053 
on 31st March, 1902, an apparent increase of £522. As, however, the sum of £40, 
arrears existing at that date under the Land Improvement Act, has since been written 
off, there is an actual increase of £562, which is arrived at as follows : — Land Improve- 
ment Loans, decrease, £1,041 ; Land Act, 1870, decrease, £161; Arterial Drainage, 
increase, £1,764. 

The issues made in the year under the Land Law Act, 1881 (44 & 45 Vic., c. 49, sec. 31), 
brought the total advances, from the commencement of the service, to occupiers of land 
for the improvement of their holdings to £1,175,399. Of this sum £580,338 11 s. 4d. 
principal, had been repaid, and £10,974 3s. Oci. written off the assets of the Local 
Loans Fund. At the close of the year there were arrears of 'principal £12,976 15s.- Sd., 
which with £571,109 lOs, 2d. principal not yet due, represented the total amount 
outstanding, viz. : — £584,086 5s. 8d. 

The arrears, principal and interest, on this service, stood at £17,269 8s. 9rf. at the 
close of the year, as against. £17,035 lOs. Sd. on 31st March, 1902, an increase of 
£233 18s. 6d. £304 6s. 9c^. of the arrears existing on the date last mentioned were 

written off under the Public Works Loans Act, 1902. These arrears are chiefly on 
loans made at an early stage of the service. Of the total number of open loans on 
the 31st March, 1903, 1,491 were in arrear, 657 tor two or more half-yearly instalments. 

>.:'0 
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RATES OF INTEREST. 


The following statement shows the rates of intere.st chargeable on the several amounts 
constituting the aggregate balances of prmcipal outstanding in each year ended 31st 
March, 1901, 1902, and 1903, respectively: — 



31 MaTCt, 1001. 

31 Harcii. 1908. 

31 Slarch, 1903. 

Free of Interest, , . 

per cent., .... 

3 „ .... 

H „ .... 

£ 

673 

275,857 

70,248 

1,099,774 

£ 

682 

270.135 

75,884 

1,031,807 

£ 

477 

263,772 

70,816 

980,364 

£3 2a. 9d. per cent., . . 

per cent., .... 

■s-g .... 

Si „ .... 

981,777 

214,527 

3,831,923 

16,708 

1,167,086 

191,979 

3,912,486 

15,664 

1,371,279 

183,605 

4,015,175 

-3j V- .... 

:: 

5 „ . ...... 

820,391 
923,886 
150,484 
: 21, -411 

987,117 

715,324 

104,965 

15,531 

1,159,044 

640,882 

142,200 

12,516 

Advances ou which interest is deferred, 
pending the completion of the works, 

200 

. nil 

1,930 

Total Local Loans Fund, 

8,391,151 

8,489,644 

8,857,624 

Church Fund Loans— 
at 1 per cent., . . -• . . 

- 449,847 

419,450 

387,206 

- 

•*8,840,498 

18,909,094 

J9, 244, 830 


( ,£213, 74-8 ■written off from the Account of the Assets of the Local Loans "Fund, 
xc usive o I ^ 5 j 903 portion of Church Fund- Loans, considered as irreeoTerahle. 

( £214,418 written off from the Account of the Assets of the Local Loans Fund. 

I £5,992 ]3orbion of Churph Fund Loans, considered as iiTecoverable. 

J £214,911 written off from the Account of the Assets of the Local Loans Fund. 
■ ( £5,992 portion of Ghul-ch Fund Loans considered as irrecoverable. ' 


Statement showing the average rate of interest in respect of advances from the 
Local -Loans Fund during the last ten years, calculated by computing the interest 
paid in' each year on the principal outstanding at end of the preceding year. 


- Tear ended 

BalfeBce eutetanding. 

dal ei'eat caoeired in tlie 
eoBUiug year. 

Average rate ol 
Intei-eat received 
fertile year. 


£ s. d 

£ s, d. 

£ s. d. 


7,716,697 6 6 

258,473 11 10 

3 6 11 

„ 1894, . 

7,700,877 15 1 

259,268 3 5 

3 7 4 

1896, . 

7,709,434 7 11 

267,964 19 8 

3 9 6 

„ 1896, . 

7,793,245 7 5 

271,216 4 11 

3 9 7 

„ 1897, . 

7,899,536 18 7 

269,888 4 8 

3 8 3 

„ 1898, . 

7.916,483 6 6 

268,602 18 2 

3 7 10 

„ 1899, . 

8,239,276 15 11 

272,322 2 9 

3 6 1- 

1900, . 

8.397,201 3 6 . 

303,267 17 i 

3 12 2 

„ 1901, . 

8,391,150 18 7 

309,926 9 0 

3 13 10 

„ 1902, . . 

8,489,644 3 7 

294,090 16 3 

3 9 3 
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SEYENTY-raRST ANNUAL EEPOBT OF THE 


[1902-1908, 


The following Statements show : — 

{!.) The rates of interest payable to this Board in respect of the sum of £763 067 
advanced during the last financial year ; 

(2.) The terms of years over which repayment of the advances has been 
spread ; and 

(3.) The mode of repayment, i.e., by equal instalments of piineipal and interest 
combined by way of annuity, or by equal instalments of principal, witli 
interest on the principal sum from time to time outstanding. 


SEBYICE. 


Class I. 

Loans Secured on Under- 
takings. 

Railways, 

Quarries, Mines, &c., 
Harbours, Docks, !sa., . 
Housing of the Working 
Classes. 


Class II. 

Loans SeeiLred on Mates. 

County Councils, 

Public Buildings, 
Housing of the Working 
Classes. 

Public Health, . 

Lunatic Asylum Build- 
ings. 

Labourers Acts, , 
Dispensary Houses, 
Workhouse Buildings, 
Acquisition of Small 
Dwellings. 


Class III. 

Loans Secured on Lands. 
River Drainage, . 

River Drainage Mainten* 
suce. 

Improvement of Lands, . 
Land Improvement Pre- 
liminary Expenses. 
Land Law, 


Class IT. 
Miseellaneous Loans. 
Glebe Loans, 

National School Teachers' 
Residences. 

Non-Tested Schools and 
Training Colleges. 


GBA>fD Total, 


Percentage of Advances 
at each Rate per cent. 


Five 

Rates op hjtebest. 










— 





31. 

3i. 

3i- 

3}. 

A 

i . 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

_ 

__ 

_ 

_ 

_ 




80,765 


- 

- 

- 

- 

9,000 

- 

- 

_ 


_ 

- 

- 

- 

- 

- 

_ 

400 

_ 

200 





240 

1,639 

■ 



” 


- 

- 

- 

240 

10,639 

- 

400 

- 

30,966 

- 





12,457 






- 

- 

- 


20 

.. 

_ 

_ 

_ 


- 

- 

7 

- 

3,200 

- 

425 

28,048 

- 

- 

- 

9,200 

_ 

_ 

51.322 

_ 

155,800 

4,120 



- 

1,775 

- 

- 

40,678 

- 

13,105 

3,743 

- 



_ 

270 


8,446 

90 

60,548 

182,016 



— 

- 

220 

- 

400 

_ 

3,495 

_ 

_ 


- 

- 

- 

- 

13,831 

_ 

15,069 

_ 

_ 

_ 



■ 


10,708 

“ 

- 

- 

- 

- 

- 

' 10,975 

497 

- 

140,961 

90 

248,442 

217,926 

- 

- 









1,930 



- 

- 

- 

2,950 

- 

“ 

- 

651 

V 


_ 

_ 

_ 

_ 


37,330 




1,200 

- 

- 

- 

- 

- 


- 

> 

- 

- 

- 

- 

- 

- 

- 

41,615 

■ 

- 

- 

1,200 

- 

- 

- 

2,950 

- 

78,945 


2,581 

1 







5,854 




~ 

- 

- 

- 

- 

- 

5,868 

- 

- 

- 

- 

- 

- 

- 

- 

- 

4,543 

- 

- 

- 

- 

- 

- 

- 

- 

- 

16,266 

- 

- 

- 

1,200 

10,975 

497 

240 

154,660 

90 

344,062 

217,926 

33,636 

1 





£ 

Ij 





0-16 

1*44 

0-07 

O'OS 

20-26 

0-01 

46-09 

28-56 

4-39 

O'OO 
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TABLE (2.) 


TEiias OP Tears. 


Seetice. 

Not 

ezceedios 
20 yeara. 

Ssceedin^^flbut 
not eiOtf eding 
30 years. 

i^scecding 30 but 
not exceeding 
AO yenrs. 

Exceeding AO but 
nor exceeding 
fiO years. 

Class I. 

£ 

£ 

£ 

£ 

Loans Secured on Undertakitigs. 





RailTfays, 

Quarries, Mines, <&c., .... 

Harbours, Docks, &c., .... 

Housing of the "Working Classes, 

1,000 

200 

1,650 

30,755 

8,000 

229 

- 

400 


2,850 

38,934 

- 

400 ' 

Class II. 





Loam Secured on Bates. 





County Councils, ..... 
Public Buildings, ..... 
Housing of the "Working Classes, . 

Public Health, ..... 
Lunatic Asylum Buildings, 

Labourers Acts, ..... 
Dispen5a^•y Houses, . . • , 

Workhouse Buildings, .... 
Acquisition of Small Dwellings, . 

r,057 

11,973 

16,635 

6,320 

3,415 

5,400 

20 

3,000 

44,649 

26,353 

9,045 

7,011 

7,293 

432 

165,200 

12,420 

59,608 

4,116 

16,569 

28,248 

8,620 

3,793 

182,815 


44,400 

102,771 

248,244 

223,476 

Class III. 





Loam Secured on Lands. 





River Drainage, ..... 
River Dmuage Maintenance, . . 

Improvement of Lands, .... 
Land Improvement, Preliminary Expenses, 

Land Law, , , . , 

3,602 

1,200 

70 

28,047 

41,546 

1,930 

9,283 

- 


4,872 

69,592 

11,213 

- 

Class IY. 





Miscellaneous Loans. 





Glebe Loans, ..... 

National School Teachers’ Residencss, 

Hon-vested Schools and Training Colleges," 

68 

. 60 
60 

6,726 

6,808 

4,543 

— 


68 

120 

16,077 

- 

Grand Total, .... 

52,190 

211,467 

276,534 

223,876 



£76 

s', 067 


Percentage of Advances for each term of years, 

6-84 

27-71 

, 

36-11 

29-34 
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TABLE a. 
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Ci-Ass T. 

Loans Securei on Vndvttakings. 

Bailwaj's, . . . 

Quarries, Mines, &c., 

Harbours, Docks, ire., . 
Housing of the Working Classes, 


IIODB OF KEPATME^■T. 

j By ^ay op anucity. 

j By Equal Instalhkots of pRutoiPii. 

Not Exceeding 

exceed- 20 but not 
iag 20 exceeding 
Years. SO Years. 

Exceeding 
30 but not 
exceeding 
40 Years. 

Exceeding 
40 but not 
exceeding 
SO Years. 

Not 

exceeding 

^20 

Exceeding Exceeding Exceeding 
20 but not SObulno? 

^ceediag ««edlng exceeding 
30 Years. 40 Years. 80 7sa«* 

& £ 

£ 

£ 

£ 

£ £ £ 





30,766 

_ _ 

_ 

- 

1,000 

S,000 

- 

_ 

400 • 

200 

_ • _ 

- 

- 

- 

1,650 

229 

- 

- 

400 

2,850 

38,984 


Class XL 

Loam Stanred on Rates. 


Couaty Councils, 

_ 1 


_ 


7,057 ' 

5,400 


j 

PubUc Buildings, 

_ 



_ 

_ 

20 



Housing of the Working Classes, 

_ 


_ 

_ 

_ 

3,000 

• 432 

28,248- 

Public Health, . . . : 

_ 


_ 


j 11,973 

44,649 

155,200 

8,620 

Lunatic Asylum Buildings, 

_ 

_ 

_ 

_ 

16,635 

26,353 

12,420 

3,793 

Labourers Acts, 

_ 

9,045 

69,108 

182,815 1 



400 


Dispensary Houses, 

_ 


4,115 

_ 





Workhouse Buildings, . 

_ 

_ 



6,330 , 

7,011 

16,569 


Acquisition of Small Dwellings, 

- 

4,405 

- 

- 

3,416 

2,888 


- 


- 

13,450 

63,223 

182,815 

44,400 

89,321 

185,021 

40,661 


Class III. 

Loans Secured on Lands. 


River Drainage. 

River Drainage Maintenance, . 
Improvemeut of Lands, 

Land Improvement Preliminary 

3,603 

38,047 

1,930 

9,283 

; 

1,200 

Innd Law, 

70 

41,545 

- 

- 



3,672 

69,592 

11,213 

- 

1,300 

Class IV. 






Miscellaneous Loam. 






Glebe Loans, 

Hationai School Teachers’ Resi- 
dences. 

Non-Vested Schools and Train- 
ing Colleges. ' 

68 

60 

60 

5,726 

6,808 

4,543 

- 

- ■ 


68 

120 

16,077 

- 

- 

Grand Total, . 

3,740 

83,169 

90,513 

183,216 

48,450 



£36 

6,630 



Percentage of Advances for each 
term of Years. 

0‘49 

10-90 

11-86 

■ £76 
24-01 

3,067 

6-36 
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Loans for Technical Schools. 

During the past year we have been in correspondence with local authorities and 
private individuals on the subject of loans for the purpose of Technical Instruction 
under the provisions of the Agriculture and Technical Instruction (Ireland) Act, 1899. 
These loans can be made only to County Councils and Urban District Councils. ’ 

Section 19 of the Act (62 & 63 Viet., c. 50} provides that a County Council may 
borrow as if the_ purpose were one for which they are authorised to borrow by the- 
Oi-der in Council under section 104 of the Local Government (Ireland) Act, 1898, and 
that Urban Councils may borrow as under the Public Health (Ireland) Act, 1878. 
The security consists of the rate struck for the purposes of the Act, Technical Schools 
will have other sources of revenue in addition to the rate — e.^., contributions from the 
Department of Agriculture and fees— but the Board have been advised that none of these- 
can be taken as security for a loan, the rate being the sole security available. 
It has been arranged that plans for works and proposals for purchase of premises shall 
first be submitted to the Department of Agriculture, in order to determine whether 
they meet the requirements of the Department, and whether the contemplated expen- 
diture is reasonable, having regard to the income available, or likely to be available, for 
the purposes of instruction in the locality, and to the object on which the loan is to be 
spent. The specific consideration of the application for a loan in the first instance 
affords the Department an opportunity for seeing how much of the income from rates 
of the local authority can be made available for the repayment of a loan -without risk of 
interference with the ordinary working of the school. This is of great importance. 
In the somewhat analogous service of loans for Public Libraries, in cases where, owing 
to the valuation being small, the penny rate for Library purposes, which generally 
constitutes the whole, or almost the whole. Library income, would not suffice for current 
espenses.and payments at foot of the loans, no loan is practicable. 

The application having been approved by the Department of Agriculture and Tech- 
nical Instruction, has to be dealt with by the Local Government Board before it can be 
considered by the Commissioners of Public Works, because (1) the consent of the Local 
Government Board is necessary to enable a County Council to borrow (Local Govern- 
ment (Ireland) Act, 61 & 62 Vic., c. 37, sec. 104, and Application of Enactments Order,. 
22nd December, 1898, Article 22) ; and (2) the recommendation of the Local Govern- 
ment Board is equally necessary where au Urban Council borrows under the provisions- 
of the Public Health Act, which, as already stated, Section 19 of the Agriculture and 
Technical Instruction (Ireland) Act, 1899, makes applicable in such cases. 

The service, of which only the foregoing oucline can now be given, will probably 
develop in different directions as schemes for agricultural or technical instruction are 
formulated b}’- the various local centres and approved by the Department of Agriculture 
and Technical Instruction. Up to the present only one loan has been made, viz . : — A 
loan of £1,500 to Ballymena Urban District Council for the purchase of premises for a- 
technical school. 


Land Improvkmint Loans. 

The number of applications for loans for Agricultural Improvements dealt with under 
the Act 10 Vic., c. 32 (loans to owners), and 44 & 45 Vic., c. 49, section 31 (loans to 
occupiers), during the year 1902-3 exceeds the number for any year since 1885-6. 
The Wal number for the year is 1,774 — t.e., 584 to owners and 1,190 to occupiers. 

The increase is particularly noticeable in loans to owners owing to the number of 
tenant purchasers who avail themselves of these loans. It has to be explained that 
as soon as an occupier purchases his holding he is qualified to borrow under the Act- 
10 Vic., c. 32, and his application mustpWma facie be considered under that Act. 

In 1901-2 the number of applications from tenant purchasers was 310, whilst in the 
year under review the number increased to 340. 

In 1901-2 the number of applications from occupying owners who failed to qualify 
under the Act 10 Vic., c. 32, but came under the Land Law Act, 1881, was 83, whereas 
in the present year the number is 106. 

It will be remembered that on the 26ih-27th of February this country was visited 
by a storm of great severity, and it is satisfactory to he able to record that, compara- 
tively speaking, little damage was done to works that were carried out with the aid of 
loans from this Department. 
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About forty notices of injury to farm offices were received, the majority of which 
related to iron hay-barns or similar structures. The Boaid caused the injured structures 
to be examined ■with a view "to advising the borrowers as to the best means of carrying 
out the necessary repairs, and it has been ascertained that in the majority of 
instances the, damage was such as could be rectified at small cost. 

Having regard to the large number of farm buildings — both dwelling-houses and 
offices— that 'liave been erected -with the aid of these loans all over the country, the 
very small proportion that failed to bear the strain of the storm indicates the good 
quaiitv of the work executed by the borrowers. 

In the vear the Board were asked to consider the making of loans for the erection 
of sheds, known from the name of the designer as “ Cundy Cattle Sheds,” which are 
used as open shelters for grazing cattle. These sheds consist of timber roofs on iron i)r 
wooden standards,, with one side open and the bther three closed with rough boards, 
concrete, or corrugated iron. 

Heretofore the Board had not auproved of the use of timber as the principal material 
in the construction of farm offices,’ owing to the risk of fire and to the shortness of the 
life of wood as compared with masonry or iron. 

It was represented to, the Board that the first of .these objections would be met, in 
the case of “ Cundy Sheds,” by the fact that such structures are remote from residences 
and other buildings -where fires, lanternfe, &c., are in use. The second objection 
admitted of being dealt with by limiting the period for the repayment of the loans. 
■ After mature consideration, the Board, with the consent of your Lordships, included 
“ Cundy Sheds” arnongst the purposes for which loans might be made, the period for 
-tbem repayme-nt being limited to ten yeans.' Ah annuity of i>l 1 17a, 9d per cent, 
cQ-vering principal, and interest, discharges the debt in that period. So far, no loans 
have been made. 

lY.— MISCELLANEOUS UUTIES OF THE BOARD. 

Auteriatj Drainage. • • . r: ' 

Referring to passages- in our previous Annual Reports (Report 1900-1, ip. *22, 
1901-2, p. 21), as to steps taken to secure the'triennial'elecRoii of Trustees for Districts 
constituted under- the 5 6 Vic., c. 89, we‘‘are-gla<i to Estate that there 'are now only 

about a dbzen. Districts for wHch Trustees have not been elected'. ' • 

As regards Districts constituted under the 26 & 27 Vie., o* :88, for each of -which it 
is intended a Drainage Board shall be elected annually, the number of these bodies 
appointed in 1902-<J compares favourably with that for the preceding -year. , In 1902.-3 
30 Drainage Boards were elected as compared with 20' elected im'1901-2. ■ 


shannon nayigatIgn..::' . 

Correspondence -with Grand Canal Company. 

In onr Report for 1900-01 (p. 23), it was stated that there had been correspondence 
during the year -with the Grand Canal Company as to the conditions affecting the use 
of the Shannon Navigation by that body, and the hope was expressed that the resump- 
tion. of correspondence as to tolls would . ultimately lead to a satisfactory, s.olution. In 
the succeeding Report (.1901-2) it was stated (p. 2l) that the reply of the Company to 
a letter from the Board of 27th December, 190.0, respecting certain, ppibts '■which had 
been under, discussion had not -reached the Board until lOw May, 19'p2, 'and that the 
Company’s .letter tlien.-received had necessitated a' further' 'reply , fro rh 'the Board, which 
was forwarded on the 29tk;idem. No reply has been.fecei-v^d'ffom the' Company since 
that .date,' .and. the several matters under correspondence ' remain udsettfe'd.' The 
following . paragraphs, explain the main points under discussion. ' \ 

1. — Reduction of Tollsi , . . . 'V 

• In reply to aTec^fiest from the Company in September, 189-9, for a reduction of at 
least' 50 'per cent, in the tolls charged on '- the ' -Shann on Navigation, -the. Board, 
consideration, expressed regret that they were unable "to comply; .' There was no 
further correspondence on -the -subject untiJ July, 1900, when the -Company -wrote the 
Liinerick Harbour Commissioners complaining of the Board’s refusal; The Company 
are aware that in a matter of this -kind the Hoard are bound to .act under the directions 
of thaTreasury, and that if any person or public body feels aggrie-vedhy. the action of 
the Board, it is open to them to appeal to your Lordships. 
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The grounds on which the Board found themselves unable to comply with the 
request lor reduction of tolls in 1899, are as follows. 

A.S your Lordships are aware, the Shannon Narigatiou is maintained out of rents and 
other miscellaneous receipts, and the tolls derived from the traffic. It is not worked 
for profit ; no account is taken of the capital that has been sunk in it ; and at the end 
of four only of the last twenty-three years has there been a balance to its credit. 
There is no doubt, however, that the finances are improving, and when certain 
terminable charges run out there is a possibility there will be funds available for 
improvements or for reductions in the tolls. But until such funds become available, 
the effect of a reduction of the tolls would be a deficit in the fund necessaty for the 
carr^'ing on of the Navigation. 

This state of affairs was made perfectly clear in the year 1894 to the Committee of 
both Houses, which had before it the Orders of the Board of Trade dealing with the 
maximum charges to be levied on certain waterways, among them the Shannon Navi- 
gation. Before that date the charges on the Navigation were those fixed by the Acts 
regulating the Navigation of the Shannon, and the Board satisfied the Committee that 
the tolls which they proposed in substitution for those originally suggested by the 
Board of Trade, were only such as would produce sufficient revenue to meet the- 
charges, and were in no case beyond the actual tolls then in force under the Acts 
referred to. The Committee appreciated these considerations, and while limiting the' 
tolL to the actual, charges then in force, gave power to the Board to raise them, with 
the consent of the Treasury, within the limit of the maxima allowed. This power has 
not been' exercised. 

The Grand Canal Company were represented, and gave evidence before the Com- 
mittee. They are therefore well acquainted with the considerations bearing on the 
reduction of tolls. 

The considerations which prevailed in 1894 applied in 1899, and apply still, and the 
Board would not be warranted in making a reduction which would bring the income 
below the necessary annual outgoings. 

The Canal Company appear to have based their claim for a reduction of tolls on the 
following points : — (a) that the amount paid in tolls by the Canal Company had 
increased ; (&) that the Shannon and Limerick trade did not pay the Company ; (c) that 
the Company incurred considerable expense on the steamers and boats and other plant 
in order to carry the traffic, and that these require renewal ; {d) that the Company 
pay large sums in wages, rates, and taxes, and that the Canal confers much benefit on 
the mercantile community and the agricultural population of the district served by it. 

As regards (a), {h), and (c). it is to 'be observed that they form no answer to the argu- 
ment that the tolls charged were-and-are necessary in order to maintain the Navigation 
and meet the necessary outgoings. It canm^t fail, for instance, to be admitted that 
tolls required in maintain the Navigation and enable its liabilities to be met, should 
not be cutdown in order tp enable the Company to renew their boats. With respect to 
xhe last consideration (d), the Board recognise the services which would be rendered by 
the Company in keeping. up competition with the railway for goods along the line of 
Canal and I^avigation as far as Limerick. It appears, however,, from evidence ’given 
before the Railway Commission at an Inquiry in Dublin in 1902, by the late 
Mr. Colhoun, Traffic Manager of the Great Southern and Western Railway Company, 
that an agi’eement had been. made between the two Companies as to the rates to be 
charged by them. It is obvious that such an agreement may contain provisions which 
would deprive the locality of the benefit of free competition on the. part of the Canal 
Company. If the aoreement has had the effect of keeping up the cost of carriage by 
the Canal Company'^s boats, it is only fair that' the blame should not rest on^ another 
body, namely, this Board, who make no profit, out of the Shannon -Navigation, and 
whose tolls are fixed purely with a view to meeting the necessary outgoings connected 
with the system. , « i .l 

On the Shannon Navigatio.n .the Grand ’Canal Company occupy the position of what 
is technically known as *' bye^trader.” We, therefore, asked the Company what were 
the charges levied- by-' them' on bye-tradei’S' on their own system, and in reply, we 
received from the General Manager of the Company a statement of such tolls. It 
appears from the information thus given that the charges to bye-tradei^ on the canal 
system were very heavy and, with a, view to- facilitating bye-traders traffic, we offered 
to the Company to make redactions imour charges to that class, as soon as our finances 
permitted, proportionate to any reduction that might be made to the^s^e class by the 
CJompany on their system,' and with this object we asked for certain information, ihe 
Company have replied thdt the information furnished in compliance with our- re^u^st for 
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the charges to bye-traders does not represent the actual chai'ges. This is not a very 
material point. The important thing is that they have declined to consider the offer 
made by us with a view to the reduction of the charges to bye-traders by them on the 
Shannon Navigation, and on the Grand Canal System. 

2 . — The Method of Calculating Weights on which Tolls are charged. 

The Canal Company complain that the Board refuse to accept their manifests for 
the calculation of toils. The clauses in the Schedule to the Provisional Order dealing 
with the Grand Canal, 57 &58 Viet., ch. cciii., and in the Schedule to the Provisional 
Order dealing with the Shannon Navigation, 57 & 58 Viet., ch. cevi., are (with one 
small exception in the case of stone) identical, and provide that the weight, except as 
afterwards provided with reference to timber, shall be determined according to the 
imperial avoirdupois weight, which may be ascertained by actual weighing or by the 
tonnage gauges or indices of the boat containing the merchandise. The Board are not 
aware how the Company apply this clause in practice on the Grand Canal. On the 
Shannon Navigation ascertainment of the weight by tonnage gauges is the original and 
normal rule, and it will be seen that it is much more favourable to the quick working 
of traffic than the other method of actual weighing contemplated by the section which 
either party may insist upon. 

In order that weighing by gauges may be carried out boats must be weighed, and 
when in consequence of their being waterlogged, leaking, or through other circumstances 
tlieir weight alters, they should be re-weighed. Other by-traders comply with this 
and make no complaint of the charges. 

The Canal Company, who are the principal carriers on the Navigation, have, or had 
up to a recent period, among their boats some which have never been weighed, and a 
large number which, owing to their age and condition, required to be re-weighed. The 
Company have been called on frequently for many years to weigh and re-weigh, but 
they have not generally complied, nor has any record been found of their claiming to 
have tolls ascertained by actual weighing. If they will cause their boats to be duly 
weighed or re-weighed, as the case may be, all difficulty will cease. Tolls will be 
determined by the depths indicated, reference being had, in accordance with the existing 
practice, to the manifests to facilitate the detection of error. 

As regards the request that the Board should accept the manifests of the boats as a 
sufficient indication of weight, it is contrary to the general practice of carryin? 
companies to accept manifests from other companies passing traffic on to their systems, 
and the provision made by the Act and Bye-laws for ascertaining the weights render 
the acceptance of the manifests quite unnecessary. It is the experience of the Board 
that the manifests are not always correct. 

The Board in December, 1900, offered to facilitate the Company by agreeing that 
^e boats should be weighed at the Dublin terminus of the Grand Canal instead of 
Killaloe, but the Company did not see their way to accept this proposal. 

3 . — Claim for Acceptance in certain Cases of Standard in lieu of Actual Weights. 

In an important section of their traffic, the Company have certain standard or 
convention^ weights, which, as the Board are informed, are lower than the actual 
weights. They want these standard weights to be accepted as the basis of charges 
for the section of traffic referred to, but the Board were not in a position to accept this 
departure from the system of charging as provided for by the Act and Bye-laws. They 
had, however, previously to any controversy made an important concession to the 
Company m the tolls payable on porter traffic to enable the Canal to compete with the 
Railway, and this concession has been continued up to the present. 


LEGISLATION IN 1902. 

Marine Works (Ireland) Act, 2 Edw. VII., Cap. 24. 

The leading provision of this Act {sec. l) empowers the Treasury to aid by grant the 
execution ana equipment ’’ of certain Marine Works. Jn order to bring a work within 
the operation of the Section, it must be certified by the Lord Lieutenant to the 
treasury — 

(1.) Uiat it is necessary for the development of a trade or industry carried 
on by the inhabitants of a Congested Districts County. 

(2.) That it cannot be executed without special assistance from the State. 
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Before the Treasury, having received the Lord Lieutenant’s certificate, can aid a work 
bv grant, they must be satisfied — 

(1.) That the Congested Districts Board, the Department of Agriculture, 
and local authorities have, by the free grant of laud, or by agreeing to make 
and maintain ancillary works, or otherwise, and that persons locally interested 
have, in such manner as afove'said or by pecuniary contributions given all 
reasonable assistance and facilities in their power towards the objects of the 
work. 

(2.) That the Councils of Counties appearing to be ‘'interested” in the 
work have agreed to contribute an annual sum, regulated bv later provisions 
in the A ct, for maintenance. 

The Section_^oes on to_ indicate the province of the Board of Works under the Act, 
the main provision on this point being that the Board may execute the work or (with 
the consent of the Treasury) enter into an agreement with a County or District Council, 
or any public department or person, for the complete or partial execution of the work,' 
or of any work ancillary thereto. 

Sections 2 and 3 deal with the “contributions” by County Councils referred to in 
Section 1. The object of these contributions is to provide a fund for the maintenance 
of works. The County contribution shall, where one County only is interested, be 
such an annual sum as the Lord Lieutenant may hx, being not less than U per cent! 
of the total cost of the work, and shall, where more than one County is interested, be 
such part of the said annual sum as the Lord Lieutenant, having regard to the prospec- 
tive benefit to the inhabitants of the County, may fix. 

Section 4 vests all certified works in the Board, and provides that the Board shall 
-establish a general maintenance fund out of the County contributions. On this fund are 
thrown the expense of inspection and maintenance and the payment of certain harbour 
officials, provision being made that, in case the fund is insufficient for these purposes, 
the deficit will he met by moneys provided by Parliament. 

Provision is rnade in Section 2 against the general maintenance fund becoming 
excessive. If not less than £6,000 stands to its credit, the Lord Lieutenant may 
reduce the County contributions within certain limits, and if at any time after re- 
duction he considers the fund insufficient, he may increase the contributions, so, 
however, as not to exceed their original amount. 

Section 6 provides for the levying of tolls and rates at certified works, and for the 
•County or Counties “ interested” being credited with the amount levied. If the tolls, 
•etc., received in respect of a work exceed the County or Counties contributions, 
the excess is to be carried to the ‘‘ General Maintenance Fund.” 

Section 9, “Provision of money for purposes of Act,” enacts that any money raised 
under Section 4 of the Railways Act, 1896 (59 & 60 Viet., cap. 34), may be applied 
for advances under the Marine Works Act, and increases the limit of advances under 
that Section from £500,000 to £600,000. Section 9 further renders applicable to the 
purposes of the Marine Works Act any moneys received in respect of any means of 
communication assisted by the Board under Section 9 of the Act of 1896, and not 
applicable to the purposes of that Act. 

Seebion 10 introduces a special provision in favour of Liscannor Harbour, County 
Clare. 

Other Sections (5, 7 and 8) deal with the assessment of “ works ” to local rates, 
byelaws, and appointment of Harbour Constables. 

Section 11 introduces the second main object of the Statute. A large number of 
fishery piers, some constructed before 1846, others under the Fishery Piers and Har- 
bours Acts, 1846 to 1883, have become the property of the County Councils under the 
Grand Jury Act (Ireland) 1853 (16 17 Vic., cap. 136). Section 11 of the Marine 

Works Act enables the County Council and this Board to agree that such works 
within the County shall become vested in this Board and be maintained out of the 
" General Maintenanoe Fund.” It also provides that the agreement shall contain a 
covenant on the part of the County Council to pay such an annual sum as the Lord 
Lieutenant may certify as a proper contribution in respect of each work. 

Public Libharies (Ireland) Act, 1902, 2 Edw. VII., c. 20. 

This Act extends to Rural Districts in Ireland the powers in respect of the Public 
Libraries Act, 1855, etc,, hitherto confined to Urban Authorities. Even where towns 
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are situated in a Rural District, the Rural Council is to be the authority invested 
"with the powei' to adopt the principal Act, enabling" money to be raised for Library 
purposes on the security of the statutory rate, and to carry out all the other pro- 
visions of the Public Libraries (Ireland) Act, 1855 to 1902. The Hoard have not up 
to the present received any application from a Rural Authority for a loan for libraiy 
purposes. 

Ageiculture A.ND Tecusical Instruction (Ietiilasd) Act, 1902, 2 Edtv. VII. , c. 3. 

Under this Act the Council of any County comprising a Congested District may 
exclude such distnct from the area of charge in raising money for agricultural, 
industrial, or technical purposes. The Act affects the Board only so^far, as it limits 
the security afforded by the rate where the area of assessment is restricted as 
indicated. 

Dublin Port and Docks Act, 2 Enw. VII,, Gii. ccxliv. 

Several provisions in this Act have a bearing on services administered by us. Part 
III. deals with the purchase of lands for a projected widening of the North Wall 
(Dublin) Quav, in connection with which it is contemplated that it may be necessary tu 
deepen the river opposite the Custom House Quay. Section 14 provides that before 
executing any works involving the deepening of the river at the place referred to, or 
deepening the portion of the Custom House Docks known as “ the Old Dock,” the Port 
and Docks Board shall submit plans, &c., of the proposed works to the Commissioners 
of Public Works in Ireland for their approval, and that until approval shall have been 
given in writing such works shall not be commenced. Provision is made for settling 
any difference between the two bodies touching the Section by arbitration. 

Part VI. of the Act, headed Rates” contains amongst others the following 
provisions : — 

Section 39 enacts that in the case of steam vessels other than tugs the net register 
tonnage upon which rates are leviable by the Port and Docks Board shall in no case be 
deemed for the purpose of rating to be less than fifty per cent, of the gross register 
tonnage. 

Section 40 enables the Port and Docks Board to levy in respect of goods the rates 
specified in the Fifth Schedule to the. Act. It provides that the goods rates payable 
under the Section shall not until the expiration of five years from the passing oi the 
Act exceed twenty-five percent, of the rates specified in the Schedule. 

Section 4 1 enables the Port and Docks Board during each of tbe five years following 
the passing of the Act to levy goods rates estimated to produce the clear sum of 
A8,000 a year. It further provides that the Port and Docks Board shall on or before 
tbe 31st December in each year immediately preceding each of the jive years next 
following the passing of the Act make aln estimate of the tonnage rates, thereinafter 
called “ net rates ” which it will bo necessary to' levy on steam vessels other than tugs 
entering the port of Dublin the net register tonnage of which is less than fifty percent, 
of their gross register tonnage in order in the year next following to produce in addition 
to Hie sum which would have been produced by the tonnage rates which wouldhave 
been leviable on such steam vessels m case the Act had not been passed a clear sum of 
£8,000, or as hear thereto as possible. ' . . . 

Part VII. is headed “ Kingstown Harbour.” 

This Harbour, of which the Board are Commissioners under appointment by His 
Excellency, the Lord Lieutenant, is used in several ways, (1) as a harbour of refuge; 
(2) for His. Majesty’s Navy, vessels carrying mails or engaged exclusively in passenger 
traffic, or carrying stores for Government departments, fishing vessels, &c. ; (3) fur 
purely commercial purposes. Legislation anterior to the Act of 1902 provided that 
Kingstown rates and due's of a purely commercial character should not be less than 
those charged in the port of Dublin. The restriction' did not in theory or practics 
s-pp^y to any but purely commercial rates and dues^ ’ We tbought it important to'have 
the ^ distinction between the commercial user of the harbour and all other purpos^ 
distinctly set forth in the Act and accordingly secured the insertion in Section 70, which 
dealt; with commercial rates and dues in accordance with previous legislation of a 
provision that nothing therein contained should render it obligatory on the Com- 
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missioners of Kingstown Harbour to levy any rates or dues on the following classes of 
vessels or their cargoes, if any : — 

[а) Vessels employed by'the Admiralty for coaling His Majesty’s ships ; 

(б) Vessels carrying His Majesty’s mails ; 

(c) Vessels engaged exclusively in passenger traffic ; 

(t?) Vessels carrying stores of any kind for the use of the Admiralty, War Office, 
Kingstown Harbour, the Commissioners of Irish Lights, or for the Board 
of Works, or any other Government department; 

(e) Vessels entering the Harbour for refuge, or repairs, or coaling, and not 
discharging or loading cargo ; 

(/) Fishing vessels, except as aforesaid, and vessels engaged exclusively in the 
fishing trade. 

Acting in our capacity of Commissioners of Kingstown Harbour, we proceeded to 
adopt the tonnage rates and goods rates fixed by the Port and Docks Board under the 
Act, but in the -earlier part of 1903, the net tonnage rates, fixed by the Port and Docks 
Boardi were quashed by a decision of. the Court of King’s Bench, which was upheld on 
appeal. Under the circumstances the Commissioners have for the present reverted to 
the tonnage rates leviable before the passing of the Act., 

Part VIII. contains provisions with regard to Balbriggan Harbour to which it is not 
necessary to advert in detail. 

Reports have been furnished to your Lordships in the year 1902-1903 on the 
following Bills, so far as they affect the duties of the Board : — 

Belfast Corporation. 

Belfast Street Tramways. 

Belfast, Waterworks. 

Cavehill and Whitewell Tramways. 

. ..Cork Harbour. 

Donegal Railway. , . 

Dublin, Wicklow, and, Wexford Railway. 

Fishguard and Rosalare Railways and Harbours. 

Great Southern and Western Railway. 

Marine Works (Ireland). 

Midland and Belfast and Northern Counties Railway.' 

Midland' Great Western Railway. 

Mullingar!, Kells, and Drogheda Railway; 

Public W’brks Loans. 

Rafihmines and Rathgar Urban District Council. ' • 

Rural Small Dwellings Acquisition. . • ' 

-• Strabane and Letterkenny Railway. ■ 

Ulster and Connaught Light Railways.. > • • '1‘' 

Waterford and Bishop Foy Endowed Schools. - 


We have the honour to be, 

. .. Your obedient Servants, 

.. . GEORGE 0. V; HOLMES, 
E. O’SHAUGHNESSW 
■' GEORGE A. STEVFJjISON, 

H. WILLIAMS, , . , - ■ : ' ' i 

' • - Secretary.' ^ 

August, 1903. ■ ■ 
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APPENDICES. 


APPENDIX (A). 

DETAILS OF VOTED SERVICES. 

State Residences and Dublin Castle. 

State AiKirtments, Dublin Castle. — Electric ligttmg has been extended to the 
bedrooms. 

Chief Secrretar^ s Lodge, — Tlie old paving in the quadrangle having become worn out 
and dangerous was removed and concrete substituted. 

Under Secreta't'fs Lodge. — Extensive renewals and Sanitary works were carried out 

Naval and Militaet Buildings. 

Royal Hospital, Kilmainham. — The new farmyard at the Master’s Quarters has been 
completed and enclosed, and the new farm buildings commenced in 1901-02 completed. 
These works have much improved the general sanitary condition of the premises. 

The old roof of the Gardener’s house had become decayed and unsightly. A new 
(tiled) roof has been constructed. 

At the Infirmary increased accommodation for infirm patients was found necessary,, 
and it was decided to convert the quarters in the main building occupied by the 
Infirmary Sergeant Major into an additional ward, and to equip new quarters for the 
latter in the Institution Laundry. The work is in progress and well advanced. 

The old bath-room for in-pensioners was inconveniently situated in the basement. A 
new one has been constructed on the top floor. 

Royal Hibernian Military School. — The sanitary works in connection with the 
dormitories referred to in the Board’s last Report have been completed. 

New and improved sanitary fittings have been provided for the Hospital, Laundry 
yard, and Farmyard. 

Ordnaivie Su^ey Ofice, Mountjoy Ba/rrachs. — In consequence of the necessity for 
improved artificial light at this building, which is in ,a distant part of. the park, it was 
decided after careful investigation to iustal Acetylene Gas. The works were completed 
in September. 

Ordnance Survey Offi.ee, Belfast, — Additional light required in the plotting rooms of 
tiiis OflBce, which are on the top floor,, was obtained by forming three large skylights. 
The ventilation of the rooms was improved at- the same time. 

Ordnance Survey Office, Ennis. — Considerable additions have been made to the fire- 
mams, hydrants, and other fire extinguishing appliances. 


Castletoivnhere. ) 

Galley Head {Dirheove'). I 
Knightstoivn. [" 

Lawrence Cove, j 

Bonmahony Fethard, and 
stations. 

Ballycotton . — The site of 
built for a semaphore. 

Ballino.courty,~-A new porch to shelter the office has been built. 

Kilkeel, Co. Down.— -This station, commenced last year, was completed in September, 
accommodation provided for one Officer and four men, has been found 
Batisiactory. Tha premises are occupied by the crew formerly located at Leestones,, 
the latter station having been given up. 


Coast Guard Stations. 

— The works at these stations have been completed, and 
they are now occupied. 

Rosslare . — New wask-houses have been built at these 
the Signal Station has been enclosed, and foundations- 
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Tara, Co. Provision was made for building a new boat-bouse and improving 

the Station Officers old bouse, but instead of this programme a new bouse was with 
the approval of the Admiralty, built for the Station Officer, and the boat-house and 
watch-room enlarged and improved, and store-rooms constructed. 

Cai'nlough (Detachment), Co. Antrim, — During this year the plans were prepared and 
arrangements made for carrying out the work, but owing to unavoidable delay in the 
perfecting of the lease, it was impossible to begin operations before the end of the year. 

BaUyhcdhert, Co. Down.-—T\iQ Officer’s house, located in an old Customs building, was 
damp owing to the condition of the external plaster, which has been removed and 
replaced by cement. 

Greencastle, Co. Down. — Provision was made for sinking a well and erecting a pump 
BO as to increase the water supply. It was found, however, on making a trial pit thw 
the water was unfi t for use, and instead of .a well and pump a large underground tank 
was constructed with the approval of the Admiralty for the purpose of storing the over- 
flow from the existing rain water tanks. 

Ardglass Co. Down. — A ne.w wash-house has been erected at this station and the 
drainage altered and improved. 

Cusliendall, Cb. The roof of the Station Officer’s house was very old and 

defective. A new roof has been provided. 

Bray, Co. fTfcHow;.— Provision was made for erecting a railing around the boat- 
house. The Urban District Council on being notified, proposed, in the interest of the 
town, that a new boat-house should be erected on another site, and that the site of the 
existing structure should pass into their possession. They expressed their readiness to 
contribute to the cost of this substituted scheme. The railing has not been proceeded 
with and negotiations are pending with the Urban Council on their proposal. 

Wicklow Dead Sigrud Stcbtion, Dew Look-Out Hut. — The Admiralty proposed a more 
extensive scheme of accommodation than that originally contemplated by them, and 
the work has in consequence been postponed. 

Culdgfi. — The water supply has been improved. 

Greencastle. — Additional quarters for one man have been provided. 

Malinmore. — New staircases have been erected, and the drainage system improved. 

Port Kinnegoe — A new well has been sunk. 

Tribane. — A new wash-house has been built. 


n. — A new boatslip and five new fuel stores have been provided, and the water 
supply and drainage system have been improved. 

Clifden, — The office and watch-rpoin accommodation has been improved. 

Bunowen. — The water supply has been improved. 

Roundstgne. — The boatslip has been lengthened and widened to a considerable extent. 
^Myglass.)^ — water supply at these stations has been improved. 


Bullsmouth. — A new wash-house has been provided. 

Dcdkey. — A new wash-house has been provided, and the water supply has been, 
improved. 

‘Royal Naval Reserve, Renmore. — Steel doois and shutters in the Magazines, and a. 
lightning conductor have b^^en provided. 


Crvit Departments. 

Inland Revenue, Kilkenny. — The drainage arrangements were found to be defective 
and a new system on modexm lines was introduced. 

Registry of Deeds. — Additional sanitary accommodatiolifor the Staff has been provided.. 

Record and Writ Offices, Four Courts. — A book lift between ground and upper 
floors has been provided. 

Portal hispection Office, Waterford. — The office being -old and decayed and also too 
small for the service, a new site has been obtained and a larger office erected. 

Portal Inspection Ofee, Belfast.— K Portal Inspection Office has been formed in. 
the Custom House, Belfast, and the old office for which a rent was paid, has been 
surrendered. 

E 
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Postal and Telegraph Offices. 

Clomnel, Killaniey, and Youghal. — New linemen’s huts were proYided at thess 
places. 

Kilkenny. — The sanitary accommodation, being unsatisfactory, has been thoroughly 
re-arranged. Modern apparatus have been provided and new drains laid. 

Cahir. — The existing office, which was in private premises, being too small, a tender 
for a Crown Office has been accepted. The building is in progress. 

Belfast. — More efficient protection against fire was provided by the supply of a 
number of hand pumps and the erection of taps at various convenient points throughout 
the building with water supply laid on. A hydrant with hose and nozzle was also 
erected in the yard. 

The Registered Letter enclosure in the Sorting Room was enlarged and refitted, 
The Private Box Office was improved, an enclosed Office formed in the Sorting Room 
for the Superintendent, and additional electric lights provided in the Clerks’ Sorting 
Room. 

■Coleraine. — This building contained an Office and Postmaster’s residence, but the 
business having increased it was found necessary to extend, the office accommodation. 
This was done by appropriating the Postmaster’s quarters, retaining three rooms on 
the top floor for a caretaker’s residence. 

The Instrument Room and Male and Female Clerks’ retiring rooms were transferred 
to the first floor. New retiring rooms were formed for Postmen and a room for the 
Telegraph Messengers, who had none before. The Sorting Room and Store were 
enlarged and additional fittings were supplied. 

Clones. — The site for a new office was acquired ; plans and specification prepared ; 
and tenders invited before the close of the year. 

Portadown Pared Depot. — Steps have been taken to provide the necessary fittings 
and furniture in anticipation of the completion of the structure which is being built by 
the Great Northern Railway Company. 

Castlebar. — Considerable progress has been made with the new Office and Residence. 

Galway. — ^The contract for alterations and additions has been completed. 

Clifdeii. — A new linesman’s hut has been erected. 

Queen’s Colleges. 

Cork . — A water supply w’as laid on to the benches in the Natural History Departr 
mentj arcd an electric light installation was laid on from the Cork Electric Light 
Company’s mains to the Dissecting Room and Anatomical Lecture Room. The mam 
laid in by the College Council would not admit of further rooms being lighted. 

Electric cables have been laid down from the Company’s mains to the College 
buildings, at a cost of £450, and early steps will be taken to light the other lecture 
. rooms by electricity. • - 

Qalvjay.—.k. pavilion containing baths and dressing-room has been built in the 
grounds. 

The Dissecting Room has been remodelled ; and a considerable qua.ntity of special 
furniture and fittings has been supplied for the Library,. Engineering School, and 
other departments. 

Belfast. — An electric motor chamber has been erected, and other works carried out 
in connection with the erection of an organ (the gift of a Belfast citizen) in- the 
Examination Hall. 

Public Gardens, &c. 

Botanic Gardens. — The high w’all, enclosing the additional ground lately acquired, 
has been completed. 

Phanix Park. — A new cycle gate was erected at Knockmaroon. 

The road leading from the main entrance into the Royal Irish Consta,bulary Depot 
to the front gate of the Royal Zoological Society’s Gardens has been widened by fire 
feet, in order to accommodate a car hazard established there with the' Board’s sanction 
in 1901. 
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The old accommodation, road to the Zoological Gardens ■work->yard has been closed 
up, and its site planted mth floverin^ trees and shrubs. A new accommodation road 
has been formed, with a better grade and in a more convenient position. 

A new footpath has been formed across the Park from a point near Island Bridge 
gate to the road running from the main road to the Phoenix Cricket Club pavilion. 

The roads and footpaths have heen well maintained. 45,630 superficial yards of 
roadway have been re-stoned and steam-rolled during tbe year. 


Dublin Metropolitan Police. 

Chapelizod . — Tbe sanitary accommodation has been removed outside the precincts 
of the main building, and a yard has been enclosed around the sewage precipitation 
premises. 

Ballyhough and Clontarf Barracks . — Consequent on the absorption of the Clontarf 
Township in the City of Dublin, the Royal Irish Constabulary have been withdrawn 
from the district, which is now served by the Metropolitan Police. 

The R.I.O. Barracks at Ballybough and Clontarf have been taken over for the use 
of the Metropolitan Police, and the necessary alterations and extensions have been 
made. 

Clontarf Town Hall has been rented for use as a Police Court. 


Royal Irish Constabulary. 

Bansha . — A new railing and gates were erected in front of the Baixack. 

Banagher.—Hh.Q work of altering and repairing this old military barrack for occupa- 
tion by the Royal Irish Constabulary was put in hands. 

Bally money . — The Head Constable’s quarters were improved by laying concrete 
under the ground floors, enlarging the bedi’ooin, and forming a scullery with trough 
and water supply. New drains from these quarters were also laid, and ventilation 
provided for the main drains of the Barrack. 

Cullingtree Road, Belfast . — The sanitary accommodation for the Head Constable’s 
family being unsatisfactory new arrangements have been carried out. 

Falcarragk. — The water supply has been improved. 

Londonderry, Victoina Bar^'acks . — The cells and fittings have been considerably 
improved. 

Dunmore . — Tbe stables have been re-roofed, a railed area provided in front of the 
building, and a wash-house erected. 

Ennis . — A bicycle shed has been built. 

Sligo.— The barrack block has been cemented externally, and the drainage improved. 

Roscommon . — Increased sanitary accommodation with improved drainage has been 
provided. 

Temporary Barracks . — Ten new temporary barracks have been erected, including 
wash-houses and privies. 


National Education Buildings. 

Model Schools, ReZ/asS.— New sanita.ry accommodation for night students and 
lavatories for the girls’ day school were provided. 


Dunerum Criminal Lunatic Asylum. 
An Electric Night Recording Apparatus has been installed. 
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Royal Harbours. 

Remarks by the Harbour Masters on the Fishing Industry and Trade of the 
several Royal Harbours will be found in Appendix (D.) 

Kingstown Harbour, Co. Dublin. — Considerable permanent repairs (necessitated bj- 
the severe storm of November, 1901) to the' sea-slope of the eastern breakwater and 
to the Wharf wall were carried out in concrete during the year, and most of the 
damaged wharf surface has been restored. Two breaches in the walls, near the Boat 
Harbour, were rebuilt, and preparations made for the restoration of a third. 

The renewals and repairs to the timberwork of the Mail Packet Pier were continued 
and guard-chains were fixed along the entire unprotected portion of the structure! 
Dredging was done at the central part of the Harbour and north of the Mail Packet 
Pier — 3,645 tons being removed. At east end of the Victoria Wharf a second flight 
of steps was built. Improvements were made at Dunleary Pier and the Traders' 
Wharf. 

The roads, wharves, floating plant, cranes, workshops and buildings were maintained 
in good order and condition, and the buoys and moorings overhauled and painted. 

The Harbour Dredgers (2) were repaired. 

Howth Harbour^ Co. Dublin. — At the eastern breakwater some protective footing 
course was constructed, a damaged groin repaired, small slope damages made good, and 
the parapet steps near the root end improved. 

Dredging amounting to 6,437 tons was done near the Harbour mouth. By tidal 
excavation 500 tons of material were removed, and 4 derelict fishing vessels cleared 
away. 

Dunmore East Harbour, Co. Wate.rford. — The sea-slope of the breakwater was 
protected by concrete toe-blocks. Two ladders were placed on the wharf wall, which 
are a great convenience to fishermen. 

Dredging was done near the pier head for the purpose of improving the berths, 
2,221 tons neing lifted. 

New porches have been built to the Harbour Master’s cottage and new sanitary 
accommodation provided. The concreting of the yard has been completed and a plot of 
ground enclosed for a garden. 

Ardglass Harbour, Co. Down. — Practically no damage was done by storms during 
the year. Sanitary accommodation was provided for the use of persons frequenting 
the harbour. The floating plant was overhauled and repaired. 

Donaghadee Harbour, Co. Down. — Considerable repairs to the north and south 
sea-slopes (damaged in November, 1901, and subsequently) were carried out during 
the year, and the Harbour entrance was cleared of stones. The wharf walls, pavements, 
roads, and plant were repaired where necessary. 


Shannon Drainage. 

At Killaloe, Athlone, and Tarmonbarry sluices, repairs to the concrete aprons were 
carried out. 


River Maigde Navigation. 

The wharf, swivel bridge, and Collector’s house have been maintained in good order. 


Ancient Monuments. 

See p. 10 of Report, and Appendix (E), p. 52. 
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APPENDIX (B). 

DETAILS OF NON-VOTED SERVICES. 

AETEEIAl/DRAnfAGBAND IMPROVEMENT OP LaNDS (IrELAND) AcT, 1863, AND AMENDMENTS, 

26 & 27 Tic., c. 88 ; 27 & 28 Vic., c. 72 ; 28 & 29 Vie., c. 52 ; 32 & 33 Vic., c. 72 ; 
35 & 36 Vic., c. 31 ; 37 & 38 Vic., c. 32 ; 41 & 42 Vic., c. 59 ; 43 &-44 Vic., e. 27 ; 
and 55 & 56 Vic., c. 65. 

The works in the Trio^ue District, Queen’s County, have been carried on by the 
Local Drainage Board during the past year, and it is anticipated they will be completed 
this yeai‘. 

Two applications for the formation of new Districts were received, viz. : (1) Pallas 

River, Co. Tipperary. The preliminary inquiry was held in this case, and steps are now 
being taken to have the District constituted. (2) Farney Bridge and Ballynahow, 
•Co. Tipperaiy. An inquiry is about to be held regarding this scheme. 

The Provisional Order for the Dunderry District, Co. Meath, has been confirmed by 
Act of Parliament during the past session and the works are in progress. 


Drainage Maintenance. 

29 & 30 Vic., c. 49. 

Maintenance works were carried out in the Killard District, County Cork, at a 
<;ost of £233; also in the Upper Gully District, Queen’s County, at a cost of £418. 
The cost has been charged on the respective Districts. 

The Kildare Drainage District was inspected and maintenance work estimated at 
£500 was found necessary. Difficulties having arisen regarding the re-constitution, of 
the Drainage Board, a Bill has been introduced into Parliament confii’ming a Provisional 
Order of the Local Gkivernment Board transferring the business of this Drainage District 
to the Kildare County Council. 

The Island Lakes and Glore River Drainage District, County Mayo, was inspected, 
and an expenditure estimated at £2,400 was found necessary to restore the works to 
their original condition. The Drainage Board have been called upon to execute the 
necessary works within twelve months. 

The Balia Drainage District, County Mayo, was inspected. The malnteiiance work 
undertaken by the Trustees is proceeding in a satisfactory manner. 

On the expiry of a notice given the Trustees of the Lower Inny District, Counties 
Meath, Westmeath, Longford, and Cavan, the District was inspected, and the Trustees 
have since undertaken to carry out the necessary maintenance work. 

In the Lough Corrib Drainage District, Counties Galway and Mayo, an inspection 
was made in connection with the channels at Galway and the attention of the Trustees 
was drawn to the maintenance work required, which they have since been dealing with. 

The Nobber Drainage District, County Meath, was inspected. A loan of £1,000 to 
the Trustees was sanctioned for maintenance work. 


Railway Clauses Consolidation Act. 

8 Vic., c. 20, 

Certificates of the dimensions of culverts and waterways were issued in the cases of 
the Donegal and Ballyshannon Extension of the Donegal Railway, and the Goold’s 
Cross and Cashel Extension of the Great Southern and Western Railway. 

Fishery Piers and Harhours Maintenance. 

16 & 17 Via, e. 136. 

Repairs to the foundation works at the head of Teelin Pier, County Donegal, were 
carried out at a cost of £625, the funds being provided by the Congested Districts 
Board. 
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Westport Harbour, County Mato. 

An inspection was made in connection with a proposed loan for new dredging plant. 

PoHTRusH Harbour, County Londonderry. 

The suction dredger at Kingstown was lent for a month to the Harbour Company 
and it dredged 25,740 tons of sand in that time, at a cost of 2’86i/. per ton, inclusive of 
working, hire, and insurance charges. 

CouRTowN Harbour, County Wexford. 

This Harbour was inspected in connection with a loan for maintenance work. 

Shannon Navigation. 

Dredging was done in the navigation channel at Bunnown, in the canal at Erina, 
and at Killaloe, 6,425 tons being removed. At Athlone 1,338 tons, and at Seariff 660 
tons were dredged, and the Harbour at Dromod was deepened. One new pair of breast 

S ates was erected at Annabeg Lock. A new steel swivel bridge was built at Mr. 
lefroy’s Dock, Killaloe. 

The locks, bridges, embankments, piers, tow-paths, drains, buildings, cranes, buoys, 
beacons, floating plant, &c., were maintained in good order. 

The gross tonnage carried in 1902 was ... ... 86,605 tons. 

Do. do. in 1901 was 85,631 „ 


Increase, ... •... ... 974 tons. 

Royal Canal. 

The Midland Great Western Railway Company have proceeded with dredging ia 
the vicinity of Abbeyshrule and Fenelick. 

Arbitratfons under “The Railways (Ireland) Acts” (1851, 1860, 1864). 

14 & 15 Yic., c. 70 ; 23 & 24 Vic., c. 97 ; and 27 & 28 Vic., c. 71. 
Arbitrations have been applied for and Arbitrators appointed in the following cases 
Belfast and Northern Counties Railway — Lands req^uired in Londonderry, Antrim, 
and Tyrone for the purposes of their Act of 1899. 

Great Northern Railway — Ballyroney to Castlewellan Extension — Lands required 
for the purposes of their Act of 1900. 

lands required at Bundoran for the purposes of their Act of 1900. 
Midland Great Western Railway — Lands required for the purposes of their Act ot 

Belfast and County Down Railway — Newcastle to Castlewellan Railway — Lands 
required for tlie purposes of their Act of 1 900. 

Donegal Railway— Lands required for the piiTOoses of their Acts of 1896 and 1900. 
Great Southern and Western Railway — Gooldscross to Cashel Extension — Lands 
required for the purposes of their Act of 1901. 

Inquiries into Tramway Projects. 

23 & 24 Vic., c. 152, s. 9 ; 24 & 25 Vic., c. 102, ss. 6, 7. 

„ Jield into the Bray Electric 1'ramway Scheme, and the Board's 

Statutory Report on its engineering merits was made on 15th July, 1902. 

Land Improvement' Aot, 1864 ; Limited Owners’ Residences Acts, 1870, &c. 

27 k 28 Vic., c. 113 ; 34 & 35 Via, a 84 ; 40 & 41 Via, c. 31. 

Four applications have been made to the Board during the past year for sanction to 
expenditure to the amount of £7,250 under these Acts. Hiree Provisional Orders 
^nctioning expenditure to the amount of £2,163 have been issued and two Absolute 
Orders amounting to £1,620 have been made in respect of executed works. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



39 


1902-1903.] COMMISSIONERS OE PUBLIC WORKS, IRELAND. 

APPENDIX 0. 


DETAILS OF LOAN SERVICES. 

(For Abstract of Accounts and Tables, see Appendix G.) 

Class (I.). — Loans secdred on Undertakings. 

Lahourcrs’ Dwellings in Towns and Housing of the Woi'hncj Classes. 

Nos. 7 and 8 in Abstract, p. 56. 

Labouring Classes’ Dwellings (Ireland) Act, 1866 (29 & 30 Vic., c. 44), and tlie 
Housing of the Worlnng .Classes Acts, 1885, 1890, and 1893 (48 ’& 49 Vic., 
c. 72 ; 53 and 54 Vic., c. 70, and 56 and 57 Vic., c. 33), 

Amount of loans sanctioned under Act of 1866 while it continued operative, i.e., to 
the close of the year 1884-85=£281,334. Number of dwellings erected=3,416. 
The rate of interest charged was 4 per cent. 

During the year under report 21 applications, lunounting in all to £97,837 "Ss.-Sd, 
have been received for loans under the Housing of the Working Classes Act, 1890. 
Of these applications 11, representing £25,624, were made by Urban District Councils, 
and 10, amounting to £72,213 9s. 8c?. by public companies or private individuals. The 
loans sanctioned. — 15 in number — representing £77,080, may be similarly divided 
into 8 for £18,940 to Urban District Councils, and 7 for £58,140 to private individual's. 
The loans to Urban District Councils are made under the provisions of the Public Health 
Acts, and are generally for the erection of working-class lodging houses. 

The following table shows the number and amount of the loans made each 
year since 1866, when the first of these Acts was passed : — 


Year. 

ro. of Applicationa 
Banctioncd. 

1 

Amoiut eauctloued. 

Ko. of FuDilIles to Ije 
accommodated. 



£ s. 


1866-67, 

m.. 


. NO. 

1867-68, ; 

• ■ 1 

638 0 

8 

1868-69, 

Nil. 

— 


1869-70, 

1 

500 0 

10 

1870-71, 

1 

4,146 0 


1871-72, 

2 

1,650 0 

46 

1872 73, 

3 

7,175 0 


1873-74, 

7 

22,250 0 

261 

1874 75, 

1 

910 0 

13 

1875 76, 

7 

24,242 0 

259 

1876 77, 

6 

11,100 0 

132 


8- 

23,614 0 


1878 79’ 

10 

7,100 0 
31,858 0 

81 


19 

351 

1880 81, 

17 

28,870 0 
33,674 0 


1881-82, 

17 

453 . 

1882-83, 

16 

21,187 0 


1883 84, 

16 

40,052- 0 


1884-85, 

12 

22,368 0 

328 

1885 86, 

20 

50,765 0 



24 

79,161 0 • 

852 

1887-88, 

20 

34,746 10 


1888 89, 

26 

53,752 10 
46,319 0 



16 


1890-91, ‘ 

20- 

43,413 0 


1891-92, 

11 

10,164 0 


1892-93, 
1893 94, 

8 

7 

44,270 0 
11,403 0 
36,209 0 

481 

56 


9 


1895 96, 

7 

16,120 0 


1896 97, 

12 .. . 

.. . 83,242 0 



4 

15,838 0 



8 

49,655 0 

382 

1899 1900, 

13 

30,206 10 

207 

1900-1901, 

19 

70,944 0 

487 

1901 1902, 

13 

19,720 0 
77,080 0 


1902-1903, 

15 

568 

Total, 

396 

1,064,393 10 

10,440 
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Class (II.). — Loans secured on Bates. 

Public Libraries. No. 11 in Abstract, p. 56. 

No loans have been granted for Public Libraries during the year. One application 
was received for a loan of £2,500, but the naargin of security available did not iustifv 
an advance. ^ ^ 

Technical Schools. 

^ Applications from several local bodies have been received and are under con 
sideration. 

Industrial Schools and Reformatories. No. 11 in Abstract, p. 56. 

No loans have been sought during the year for these purposes. 


Distnct Schools. 

No applications have been received in respect of District Schools during the year. 

Lunatic Asylum Buildings. No. 16 in Abstract, p. 56. 

The loans to County Councils and Joint Committees for Lunatic Asylums shows 
decrease from last year’s figures. In the year under review 16 applications for a total 
sum ot £87,730 were considered, as compared with 2S applications for £180,295 in tbe 
preceding year. The number of loans sanctioned was 14, and the amount £69,547, 


Loans to CourUy Comicils, omitting those for Lunatic Asylums. 

No. 9 in Abstract, p. 56. 

general purposes set forth in the Application 
of Enactments Order, 1898 (Article 22 ), was U as against 15 last year, and the amount 
applied for was £10,760 as compared with £32,152 in the former period. Eleven 
loans, representing £10,700, have been sanctioned in the year. ^ 

AcguisitKn of Small Divellings. No. 24 in Abstract, f>. 66 . 

authorities in fcland have availed themselves during the past financial 

ria Ur 1 haTh r“? V Acquisition Act. Five lonnl amounting 

to £9,667 18s„ have been applied for and sanctioned in that period. 

Workhouse Buildings'. No. 23 in Abstract, p. 56. 

to buildings reached 24 in number and amounted 

numbered 31 notice. The applications in the year 1901-1902 

yeS nimbLed ^ d'^^'ease. The sanctioned loans in the 

yeai numbered 22, and the amount was £U,319 85 ?. 6d. 


Public Health Acts. Nos. 19 arid 37 in Abstract, pp. 56 and 58. 

numbered 48, and reached in amount 
year Tbe foT - , <=“™P«”ding figures 57, and £857,182 for the previous 

year. I fae following table contrasts the two years in detail •— 



!■ 

■ Nomber of 

! Amount, 

Number of j 
Loans. I 

Amount. 





1 £ 

Sewerage, 

13 

30,675 

17 

8,620 

BuUdmm, I^blic Lighting, Markets,' ' 

12 

20 

10,625 

305,395 

10 

16 

8,590 

10,520 


IS 

10,287 

5 

3,055 


57 

£357,182 

48 

£30,785 
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The total »™ 0 ™t of loans authorised for sanitary purposes stood at £3,369 977 on 
31st Marcii, 1903, and tne total amount issued at £3,199 775 , 

The distribution of the sum authorised amongst different sanitary purposes is as 
foUo-ws: — ^ r r , 


Waterworks, . 

Sewerage, . . . , 

BaUdings, Public Lighting, Cemeteries, Parks, Maikets, 
Streets, Pa-ving, Ac., • . . , 


£. 

1,327,403 

468,682 

863,321 

710,671 


£3,369,977 


Labourers Acts. No. 21 in Abstract, p. 56. 

Loans were sanctioned under the labourers Acts, 1883 and 1885, for sums amountinir 
to £881,860 as against £335 110 in 1901-1902. The sanctions from the comment 
merit or tne service are as follows : — 


f 


1884-88, 


. 820,998 

1888-89, 


. 188,742 

1889-90, 


89,682 

1890-91, 


. 106,427 

1891-92, 


60,426 

1892-93, 


. 117,998 

1893-94, 


45,390 

1894-95, 


. 194,193 

1895-96, 


. 118,367 

1896-97. 


123,076 

1897-98, 


. 60,616 

1893-99, 


46,458 

1899-1900, 


29,816 

1900-1901, 


. 101,103 

1901-1902, 


335,110 

1902-1903, 


381,860 


Total, 

£2,810,262 


Of this sum the amount sanctioned in each Province appears from the following 
figures : — 


£ 


Munster, 

1,461,294 

Leinster, 

1,148,230 

Connaught, 

46,628 

Ulster, 

164,210 


£2,810,262 


The advances made under the Acts in 1902-1903 amounted to £251,367, bringing 
the total advanced to £2,294,112. 


Dispensary Buildings. No. 22 in Abstract, p. 56. 

Seven applications for an aggregate sum of £7,340 have been received in the 
^aneial year, and six. loans, representing £5,250, have received Treasury sanction. 
In the preceding year nine applications were received for £5,137, and five loans 
sanctioned for £2,558. 

National Schools and Training Colleges. No. 36 in Abstract, p, 58. 

Ten applications, amounting to £6,610, have been received within the year. The 
humber in the previous year was six, and the amount £2,575. Five loans, amounting 

^4,960, were sanctioned in the year. 

F 
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Class (III.).— Loans secured on Lands. 

This class coDiprises, in addition to loans made to tenants for purchase of their hold 
ings, in accordance with the provisions of the Land Act of 1870 (under which no 
advances are now made), the following loans, having for their object the improvemeni; 
of land 1 — 

(a.) Loans for Arterial Drainage under 5 <fe 6 Vic., c. 89. 

(6.) Loans for Arterial Drainage works (26 & 27 Vic., c. 88), and loans made for the Maintenaiicp 
of such works (29 & 30 Vic., c. 49). 

(c.) Loans to “ Owners” of lands for ftnprovements -under 10 Vic., c. 32, and amending Acts ■ atd 
under sec. 19 of the Land Act of 1881 (44 & 45 Vic., c. 49). ' 

(d.) Loans to Occupiers of lands for ImproTements under sec. 31 of the Land Law Act, 1881 (4i 4 45 
Vic., c. 49). 

Arterial Drainage. Nos. 25, 26, 27, and 42 in Abstract, pp. 56 and 58. 

From 1842 to 1 863 loans for Arterial Drainage were made under 5 and 6 Vic., e. gg 
£2,082,052 was lent under this statute, the greater part during and after the famine 
of 1849. Of this amount £1,207,582 was remitted, and £874,447 repaid. Th 
principal unpaid amounts to £23. 

From 1863 loans for this purpose have been made under the Drainage and Im- 
provement of Lands Act (Ireland), 1863, 26 and 27 Vic., c. 88, and amending Acts. 
The entire amount of such loans up to March 31, 1903, is £843,323, including £6,1S6 
lent out of the Irish Church Fund. 


Land Improverfbent, 10 Vic., c. 32 ; 13 & 14 Vic., c. 19 ; 

29 & 30 Vic., c. 40, <&c., No. 28 in Abstract, p. 58. 

The following table gives (1) the number of applications for loans and the amoants 
issued under the Land Improvement Acts in each year, from 1847, when this service 
commenced, to 31st March, 1903 ; (2) similar information as to loans, under sec. Sloftke 
Land Law Act of 1881 (made principally to tenants), from 1881 to 3lst March, 1903. 

The figures as to the last-mentioned loans should, strictly speaking, come under tie 
head relating to them (pp. 46-47), but it has been considered desirable to present in one 
view the operation of both services, which have a common object. 


Land Improvement Acts (10 Vic., c. 32, &c.). 


No. of 

Amounts 

Tear. 

No. of 

Applications. 

iBBued. 

Applications. 

1,354 

72,790 

1876-77, . 

218 

571 

356,160 

1877-78, . 

278 

643 

379,836 

1878-79, . 

319 

436 

280 

250,324 

145,653 

1879-80. 

( Ordinary, 463 

I 2,607 

164 

88,542 

1880-81, . 

638 

154 

55,454 

1881-82, . 

401 

123 

.49,293 

1882-83, . 

451 

98 

36,180 

1883-84, . • . 

503 

108 

32,510 

1884-85, . 

395 

114 

31,674 

1886-86, . 

298 

112 

35,524 

1886-87, . 

219 

111 

29,334 

1887-88, . 

181 

135 

26,902 

1888-89, . 

148 

154 

36,666 

1889-90, . 

189 

184 

61,376 

1890-91, . 

213 

138 

58,830 

1891-92, . 

207 

132 

58,430 

1892-93, . 

292 

90 

46,215 

26,295 

1893-94, . 

325 

98 

1894-96, . 

342 

145 

39,180 

1895-96, . 

305 

179 

64,973 

83,775 

1896-97, . 

303 

166 

1897-98, . 

347 

159 

77,980 

1898-99, . 

344 

160 

82,555 

1899-1900, 

294 

S2S 

. 76,290 

1900-1901, 

300 

224 

99,572 

102,005 

1901-1902, 

504 

245 

1902-1903, . 

684 

265 

98,730 



1847, June to Dec. (inclusive), 

1848.. 

1849. . 

1850. . 

1851. . 

1852. . 

1863.. 

1854. . 

1855. . 

1856. . 

1857. . 

1858. . 

1869. . 

1860. . 

1861,. 

1862, . 

1863.. 

1864. . 

1865. . 

1866.. 

1867,.' 

1868- 9, - 

1869- 70, 

1870- 71, 

1871- 72, 

1872- 73, 

1873- 74, 

1874- 75, 

1875- 76, 


(4) laelndiEg Belief of Diatreaa Loan*. 


121,4s 

121, S45 

125,3:11 

(a) 224,810 
ja)I86,® 

(a) 138,536 
(a) 123,085 
(a) 117,450 

(6)48,755 
(6) 31,793 
(6) 25,677 
(6) 29,756 

{bm 

35,s71 
3i32l 
3S,('S‘ 
(6)34,087 
(6)30,65^ 
^ 34,016 
38,677 
38, 9« 
34,454 
39,149 
37,330' 


CB) Including Loans nnder 19th Section of the Land Law arelauD Act 1®- 
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4S 


Land Law Aot, 1881 (44 & 45 Vic., a 49.). 


Tear. 

No. of 
Applications. 

AnonQta 

Teab. 

No. of 

Applioatioes. 

Amonnts 





£ 



£ 

1881-.82, 



1 


1892-93, . 

937 

42,545 

1882-83, 



5,682 

159,768 

1893-94, . 

748 

41,182 

1883-84, 



J 


1894-95, . 

776 

36,360 

1884-86, 



2,758 

211,503 

1895-96, . 

708 

37,502 

1885-86, 



1,855 

116,643 

1896-97, . 

729 

32,303 

1886-87, 



911 

75,442 

1897-98, . 

787 

32,677 

1887-88, 

. , 


668 

50,769 

1898-99, . 

928 

38,943 

1888-89, 



613 

33,541 


626 

38,984 

1889-90, 



850 

38,428 

1900-1901, . 

556 

28,617 

1890-91, 



737 


1901-1902. . 

1,093 

34,181 

1891-92, 



836 

41,666 

1902-1903, . 

1,190 

41,616 


The transactions under the Land ImproTement Acts reached their lowest point in the 
number of applications in 1888-89. Since that year there has been a decided though 
not continuous increase. The number of applications received during the yeai- 1 902-1 903 
was 584 under the Land Improvement Acts ; and 1,190 under the 31st sec. of the Land 
Law (Ireland) Act, 1881. Of the applicants under the Act 10 Vic,, c. 32, 340 were 
purchasers under the Land Purchase Acts. The tendency of such purchasers to avail 
themselves of loans under the Land Improvement Acts continues to increase. 

The following particulars relate exclusively to loans under 10 Vic., c. 32 : — 

Classification of loans under which works were Gommenc&dj in 1902-1903 : — 


Class of Work. 

No. of Loans 
under ■which 

commenced. 

Amount 

Sanctioned. 

Average of each 



i 

£ 

Drainage and other Works on Lands, 

16 

2,200 

137 

Farm Buildings, 

279 

29,715 

106 

Lahourers’ Cottles, .... 

22 

3,475 

168 

Mixed Loans — including Buildings and 




Works on Lands, .... 

3 

1,340 

446 

Totals, .... 

320 

36,730 

- 

General Average per Loan, . 


— 

114 


The I'oUowing table shows the certified expenditure on the various classes of works 
■'inder loans completed during the year ending Slst March, 1903 : — 

£, s. d. 

5,218 10 7 
47,168 6' 2 

. 4,826 19 10 

278 0 0 


£57,490 15 7 

F 2 


Farm. Buildings, 
Jjatonrers’ Cottages, 
Scutch Mills, . 
Plantine for Shelter. 
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The following table gives the number of Land Improvement loans made, and the sums 
issued in the several counties of Ireland up to the 31st March, 1903 ; — 

Schedule showing the Number of Loans and Amounts-issued from commencement of Xo: 


Nsine of Coustj. 

No. of 

Amounts laaued. 

TotelNo. 

of 

I. 0 flns. 

Total Amount iseued. 

JfOBTHEBN BiTIBION. 


£ 

s. 

d. 



d. 

Autrira, .... 

233 

138,830 

0 

O' 




Londonderry, . 

213 

76,220 

0 

0 




Donegal, .... 

335 

190,219 

0 

0 




Fermanagh, 

212 

88,749 

0 

0 




Tyrone, .... 

332 

161,660 

0 

0 




Armagh, .... 

u 

22,706 

0 

0 




Down, .... 

189 

105,487 

0 

0 







— 

— 

1,628 

773,871 0 

0 

MinLANO AKD EaSTEEN. 








Oavati, . . . . 

213 

^ 56,433 

0 

0 




Monaghan, 

117 

46,900 

0 

0 




Longford, .... 

356 

185,098 

0 

0 




Louth, .... 

124 

49,046 

0 

0 




Meath, .... 

613 

216,622 

0 

0 




Westmeath, 

344 

107,701 

0 

0 




Dublin, .... 

338 

101,215 

0 

0 




Kildare, .... 

361 

148,801 

0 

0 




King’sj . 

272 • 

73,656 

0 

0 




Queen’s, .... 

410 

167,027 

0 

0 




Wictlow, .... 

293 

130,380 

0 

0 




Carlow, ... 

254 

112,083 

0 

0 




Balkenny, .... 

318 

81,477 

0 

0 




Wexford, .... 

439 

142,996 

0 

0 







— 

— 

4,362 

1,619,336 0 

0 

W EaiEEN. 








Sligo, .... 

307 

140,913 

0 

0 




Leitrim, .... 

207 

76,630 

0 

0 




Mayo, . . . 

631 

233,266 

0 

0 




Roscommon, 

504 

235,280 

0 

0 




Galway, .... 

870 

398,263 

0 

0 




Clare, • . . . 

559 

179,502 

0 

0 

2,978 

1,263,844 0 








SOTTHEBN. 








Limerick, .... 

1,053. 

403,634 

0 

0 




Tipperary, 

965 

242,692 

0 

0 




Waterford, 

348 

95,370 

0 

0 




Cork, . . . 

1,657 

•466,507 

0 

0 




Kerry, . . 

.940 

.485,010 

0 

0 






“ 

— 

— 

4,963 

1,693,113 0 

0 



Totals, 



13,811 

£6,360,163 0 

0 
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Main AND Thorough Drainage or other Field Works. 

The numher of Land Improvement loans sanctioned for ■works of -which thorough 
drainage or other field works form the principal part, since the commencement in 1847 
to the 31st March in this year, is 8,411, for £3,757,357, and of this number 16, for an 
aggregate of £2,220, -were approved during the year ended 31st March, 1903. 

Planting for Shelter. 

Since the passing of the Act 29 and 30 Vic., c. 40, under -which advances are made 
for this purpose, 139 loans, amounting to £32,410, have been made. Two loans were 
sanctioned for this pui’pose exclusively during the current year. 

Farm Buildings. 

Under this head 4,978 loans have been sanctioned since the passing of the Act 13 
and 14 Vic., c. 19, the amount being £1,454,435. This includes 337 loans, for an 
aggregate of £33,175, approved during the past financial year. 

Dwellings for Agricultural Labourers. 

• The number of loans sanctioned since the passing of the Act 23 Vic., c. 19, which 
first authorised them, is 895, for £384,304, of which 19, amounting to £2,770 were 
approved in the year. 

Under section 19 of the Land Law .(Ireland) Act, 1881, loans are made to tenant 
farmers, who, pursuant -to the injunctions of the Irish J^and Commission, and as a 
condition attached to the fixing of a “ fair rent,” proceed to erect labourers’ dwellings 
on their holdings. Such tenants are deemed to be persons to whom a loan may be 
made under the Landed Property Improvement (Ireland) Acts, for the improvement 
or building of dwellings for labourers, as if they were owners within the meaning 
of the Act 10 Vic.,'c. 32, sec. 7. No loan was sanctioned under the 19th section of 
the Land Law Act, within the year ending 31st March, 1903. Two hundred and sixty 
such loans, amounting to £15,275, have oeen sanctioned under the Act since it came 
into operation, the instalments issued amounting to £13,880. 

Advances for this purpose are also made under section 31 of the Land Law Act, 1881. 
See Table of Expenditure under this section, p. 47. 

The following table shows the number and amount of Loans sanctioned for Dwell- 
iugs for Agricultural Labourers under the Act 23 Vic., cap. 19, and the Land Law 
(Ireland) Act, 1881, sec. 19, since the passing of the Labourers Acts, 1883 and 1885, 


Year. 

23 Via 

C. 18. 

land Lav (Irelard) Act, 1881, sea 18. 

No. ofirfjans 
Sanotioned. 

Amonnt 

SaBcttoneO. 

No. of Loans 
Sanotioned. 

Amount 



£ 


£, 

1888, 

37 

13,210 

28 

333 

1884, 

36 

12,495 

61 

1,518 

1885, 

36 

8,915 

84 

5,039 

1886, 

26 

7,535 

37 

3,899 

1887, 

18 

6,700 

11 

1,488 

1888, 

19 

5,555 

24 

419 

1889, 

13 

3,020 

3 

145 

1890, 

11 

3.005 

1 


1891, 

17 

4,865 

6 

321 

1892, 

10 

1,940 

2 

189 

1893, 

20 

6,005 

Na. 

116 

1894, 

14 

4,385 

Na. 


1895, 

21 

4,770 

1 


1896, 

21 

4,410 

1 

86 

1897, 

12 

2,015 

1 

106 

1898, 

12 

4,840 

Na. 

5 

1899i 

12 

1,560 

Nil. 

Na. 


17 

5,845 

m. 

Nil. 


22 

6,945 

m. 

Na. 


22 

6,266 

Nil. 

Nil. 

19.03i ... 

19 

2,770 

Na. 

Na. 


Loans to Tenants for Improvement of Holdings^ or “ Land Law Loans. 

Land Law (Ireland) Act; 1881, Section 31: No. 30 in Abstract, p. 58. 

- The areabbody of loans to tenants . for impiovements are. made undsj: this Act. The 
number sanctioned during the year was 804, amounting to £54,815 ; the total of the 
sums issued during the year was £41,615. The total number of loans sanctioned under 
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the section from the date of the Act to 3ist March, 1903, is 16,609. The aggregate of 
the amounts sanctioned is£l,369,0S7, and the instalments issued amount to £1,1,75 399 
The number ofapplications for loans lodged during the year 1902-1903 was i,190, beW 
an increase of 97 as compared with last year. Of this number 110 were received from 
occupying owners who were disqualified by some feature in their application from pro- 
ceeding under the Land Improvement Act. 

The following table gives the distribution by Counties of the sums issued for all 
classes of work under the 31st Section of the Land Law (Ireland) Act, 1881, from the 
passing of the Act : — 


Schedule showing the Number of Loans sanctioned and Amounts issued up to 
the 31st March, 1903. 


Photikcb axo Cocsts. 

Kunib«rof Lo&as Sanctioned. 

Amounti Sanctioned. 

Total iBsues. 

To 

Slit Mar., 
1»02. 

Fear endini 
Slit Mar.. 

Total 

Number. 

To 

31st Mar., 
1902. 

Tear ending 
Slit Mar., 
1903. 

Total 

Sanctioned. 

To 

31st Mar., 
1902. 

Year endinj 
3]st Mar., 
190S. 

Total 

Issues. 

IjEIHSTEE : 

Carlow, 

Dablin, 

Kildare, 

Kilkenny, . 
King’s, 

Longford, 

Loutli, . 

MeatL, 

. Qneen’s, 
Westmeath, . 
Wexford, 
Wicklow, 

Totals, . 

Munstee : 

Clare, . 

Cork, . 

Kerry, 

Limerick, 
Tipperary, . 
Waterford, . 

Totals, . 

TTlstee : 

Antrim, 

Armagh, 

Cavan, 

Donegal, 

Down, . 
Fermanagh, . 
Londonderry, 
Monaghan, . 
Tyrone, 

Totals, . 

Connaught ; 

Galway, 

Leitrim, 

Mayo, . 
Koscommon, 

Sligo, . 

Totals, . 

Grand Totals, 

117 

216 

242 

334 

283 

338 

83 

Sir 

194 

356 

237 

207 

11 

9 

21 

39 

9 

10 

3 

13 

14 
10 
23 
11 

128 

225 

263 

373 

292 

348 

86 

330 

208 

366 

260 

218 

a 

14,050 

28,375 

34,125 

26,735 

25,210 

28,995 

10.765 

45,385 

17,730 

37,231) 

20,610 

21,225 

£ 

776 
1,125 
2,685 
2,515 
670 
836 
686 
• 1,665 
1,335 
1,000 
1,335 
1,155 

£ . 

14,825 

29,600 

36,810 

29,250 

26,880 

29,830 

11,450 

47,040 

19,066 

38,230 

21,945 

22,380 

£ 

11,130 

26,969 

28,168 

21,984 

21,475 

25,334 

9,432 

39,726 

14,676 

30,869 

18,263 

17,873 

£ 

400 

715 

2,078 

1,379 

636 

279 

190 

1,305 

452 

976 

1,072 

959 

£ 

11,630 

26,684 

30,236 

23,363 

22,011 

25,613 

9,622' 

41,031 

15,128 

31,835 

19,335 

18,832 

2,924 

173 

3,097 

310,435 

16,770 

326,205 

264,879 

10,341 

275,220 

800 

2,714 

1,280 

1,216 

1,203 

186 

18 

101 

80 

167 

164 

17 

818 

2,816 

1,360 

1,383 

1,357 

203 

64,450 

227,165 

92,730 

103,390 

94,530 

15,900 

1,240 

6,736 

4,300 

10,820 

9,075 

885 

65,690 

233,900 

97,030 

114,210 

103,605 

16,785 

56,615 

200,253 

77,722 

88,220 

83,069 

13,316 

1,129 
6,050 
• 4,016 
8,161 
6,567 
692 

56,644 

206,303 

81,738 

96,381 

89,636 

14,007 

7,399 

537 

7,936 

598,165 

33,055 

631,220 

518,094 

26,615 

544,709 

139 

104 

712 

285 

■108 

195 

147 

114 

284 

2 

3 

e 

1 

10 

16 

4 
1 
6 

141 

107 

718 

286 

118 

210 

151 

115 

289 

13,140 

6,705 

47,676 

20,612 

10,106 

13,055 

12,035 

8,875 

21,740 

200 

170 

425 

70 

490 

1,075 

275 

60 

265 

13,340 

6,876 

48,100 

20,682 

10,596 

14,130 

12,310 

8,935 

22,005 

11,770 

5,363 

40,730 

18,293 

9,280 

10,564 

10,822 

6,317 

17,635 

103 

185 

293 

75 

295 

851 

233 

330 

11,873 

5,548 

41,023 

18,368 

9,575 

11,415 

11,056 

6,317 

17,965 

2,088 

47 

2,135 

153,942 

3,030 

156,972 

130,774 

2,366 

133,139 

669 

627 

989 

586 

623 

12 

8 

S 

7 

17 

681 

635 

992 

593 

540 

54,006 

39,135 

73,385 

45,670 

39,515 

620 

395 

230 

855 

860 

64,625 

39,630 

73.615 

46,525 

40,375 

47,467 

35,189 

63,819 

38,585 

34,977 

437 

245 

224 

749 

639 

47,904 

36,434 

64,043 

39,334 

35,616 

3,394 

47 

3,441 

261,710 

2,960 

254,670 

220,037 

2,294 

222,331 

15,805 . 

804 

16,609 

1,314,252 

54,816 

1,369,067 

1,133,784 

41,615 

1,175,399 
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The following statement classifies, under heading of the different purposes for which 
loans are made, the expenditure to 31st March, 1903, in cases where the works have 
been completed : — 


•Description oi Work. 


Amounts Expended 


- Drainage, Fencing, Farm Roads, and other Land 
Works, . • ■ • • 

Farm Houses and Offices, . _ . 

Lahourers’ Cottages, 19th section, 

Labourers’ Cottars, 31st section, 

■Scutch Mills for Flax, 


£ s. d. 

438,460 0 11 
711,746 3 5 
10,152 13 10 
15,839 15 5 
698 13 6 


1,176,897 7 1 


1,741 17 1 
38,693 5 5 
Nil. 

940 3 8 
Nil. 


440,201 18 0 
750,439 8 10 
10,153 13 10 
16,779 19 1 
698 13 6 


41,375 6 2 


1,218,272 13 3 


The number of loans in which the amounts sanctioned have been expended and the 
works certified as completed, is 14,120, and of those in which the works were still in 
progress on the 31st March, 1903, is 698. 


Class (IY.). — Miscellaneous Loans. 

Glehe Loans. No. 32 m Abstract, p. 5 8. 

Thirty-four applications for loans, amounting to .£14,974 9s., have been received during 
the year, and twenty loans, amounting to £9,283, have been sanctioned. The figimes 
show a large increase over the corresponding totals for last year, when fifteen applications 
for £9,808 were reported. The issues for the year amounted to £5,854 6s. 8rf. Since 
the passing of the first Act in 1870, 1,750 applications have been received. The fol- 
lowing is an abstract of those on which issues were made to the 31st March, 1903 : — 


Denomlimtloii. | 

Ko. 

Amount. 

Roman Catholic, . ■ 1 

840 ■ 

365.055 

Church of Ireland, 

311 

147,664 

Presbyterian ' 

• 227 

77,259 

Wesleyan and o-fchers. 

96 



1,474 

620,036 


National School Teachers' Residences. No. 35 in Abstract, p. 58. 

Thirty-nine applications for loans, amounting to £8,505, have been received during 
the year, and twenty-six loans, amounting to £5,580, have been sanctioned. The applica- 
tions for last year were 34 and the sanctions 35. These variations are attributable 
•to the number of loans under inquiry at the date of compiling our returns, and the 
stages of advancement reached in the se'veral pending cases. 

The amount actually advanced in the year was £5,868 8s. The total advances for 
loans of this class from. the passing of the Act to the 31st March, 1903, amounted 
to £231,477 185., and the total number of sanctioned loans was 1,087. 


. Class (V.). — Irish Church Fund Loans. 

No loans or advances under previous loans were made from this fund during t^_ year. 

Out of £1,269,933 advanced from the Irish Church Fund under the Relief of Distress 
Act of 1880, £838,20 1 has been repaid, £38,533 has been remitted, and of the balance 
outstanding, £393,198, £378,143 is not yet due, £5,992 is regarded as irrecoverable, 
and £9,062 is in arrear. n j j 

The rate of interest on these loans is 1 per cent., but borrowers are allowed to redeem 
their principal liabilities on the basis of 3 per cent, interest. The principal cancelled by 
such redemptions now amounts to £19,456, including £1,262 in the present year. 
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APPENDIX (D) TO SEVENTY-FIRST REPORT OF THE [1902-1905 


APPENDIX (D). 

EEPOETS EEOM HAEBOITB MASTERS. 

Dohaghadee HABBOmi. . 

A Retorn showing the Haeboob Seetioe for the Twelve Months ending the 31 st of March, 1903 


Imposts. 


irOIfTH. 

jA 

! 

d 

S5 

J_ 

No. of Tons. 

f 

Ed 

1 

1 

No, of Tone, 1 

Tone Itogiater. i 

No. ot Vessels. 1 

4 

t 

o 

No. of Tone. | 

H 

No. of Vessels. | 

§ 

a 

O 

No. of Tons. 1 

Tons Register. I 

1 

Tons Register. 1 

S'C 

is 

c? 

Price 

per 

Mease. 

Total 

Price. 

gi: 

II 























— 




















Mease. 

£ (. Ef. 



April, . 

8 

Coal, 

1,377 

672 

- 

- 

- 

- 

- 


- 

- 






. 

. 




May, . 

7 


1,200 

686 

- 

- 

- 

. 

2 

Oraoite 

120 

80 

. 









Ihl 

■ ■ 

8 


1,613 

703 

- 

- 

- 


- 


- 

- 

- 

- 

. 

. 

1 

13 

8 

0 10 0 



July, . 

7 

- 

1,330 

53a 

- 

- 

- 

- 

1 

OraBite. 

80 

47 



. 

_ 

_ 






Aoenst, 

10 


1,910 

789 

- 

. 

. 


. 

_ 

. 











JL 

Beptem'ber, 

9 


1.619 

7i6 

- 

- 

- 

- 

- 

. 


. 

3 

Gravel, 

175 

100 

_ 






October, 

7 


1,28S 

577 

- 

- 

- 

- 

- 

- 

- 

. 

3 


ISO 

38 

_ 






Kovember, . 

U 


2.100 

819 

1 

Wheat, 

33 

IS 

_ 

_ 

_ 












December. . 



850 

226 

1 


16 

12 

- 

- 

- 








. 




1903. 























JaDoary, 

6 


1.013 

369 

1 


















rebrnary, . 

9 


1,880 

















■ 

■ 


Marcb, 

fi 


1,200 

840 

















- 

m 























' 

■ 

' 

iio 

Total, . 





17,139 

6,787 

3 

- 

5S 

12 

3 

- 

50 

127 

7 

- 

45 

18 

1 

13 

8 

- 

£4 0 0 

7,116 


Exports : — Scrap iron, 85 tons ; timber, 140 tons. 


Veeaele resorting for shelter to and other Vessels nsing the Harbour duiiug the year. 


TESSKLS BESOBTINQ TO TBE HAEBOGE FOB SttELTEH. 


No. of VesBelB. | 

Naof Tons Register. 

^ Fishing Vessels. 

No. of Tons Register. 

Number of Men. 

Yachts. 

Togboais. 

40 

! 1,381 

! 

4 

80 1 

' 27 

, 48 j 

27 


was 529 • QuTntifcv^o?fiRfr of the Harbour for the past year 

£224 9s.'o^ ^ score ; the amount of money realised was 

on ae They landed 

on me pier head ahoat 1,776 paesengers, and took about the same number away. 


Kinqstowi 

have 

Harbour staff m assisting vessels to get inti 


Hakbour. 

entailed more work than before upon the 
secure berths. 
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APPENDIX (D) TO SEYENTY-FIEST REPORT OF THE [ 190^1903 


Kingston Haeboue. 

Return of Fishing for year ended 31st March, 1903. 


Month. 

Herrioga. 
No. of Mease. 

Other Fish. 
No- of Hampers. 

Amount. 

1902. 



£ 

9. 

d. 

April, 

Na 

109 

109 

0 

0 

May, 

» 

124 

124 

0 

0 

J ime, 

2 

150 

152 

0 

0 

July, 

94 

80 

174 

0 

0 

August, 

27 

109 

136 

0 

0 

September, - . - 

i 

139 

140 

0 

0 

October, 

Nil 

196 

196 

0 

0 

November, - 

„ 

165 

166 

0 

0 

December, - 


89 

89 

0 

0 

190.“^. 






January, 

„ 

142 

142 

0 

0 

Pebruaty, ... 

„ 

128 

128 

0 

0 

March, 

” 

45 

45 

0 

0 

Total, 

124 

1,476 

1,600 

0 

0 


Howth Harboitr. 

pe imports for the past year were 2,903 tons of ooal. ■ The exports were 2,788 braes 
OX herrings (salted). 

qtiantity of hook hue fish landed was 8,106 cleaves, which realised 
£7 128 6a, bemg an averap of 17s. Bid. per cleave. These figures show an increase 
of 981 cleaves, and £968 15s. on the previous year. 

The hprmg fishery shows a marked improvement, 11,741 mease were landed, as 
against 8,449 mease m the previous year. The total amount reaUsed was £7,065 is., 
being an increase of £1,399 2s., as compared with last year. 

The average price was 12s. 0j;d. per mease. 


The total amount realised for fish sold was : 

Hooked Fish 
Herrings, 


^£ 7,123 6 0 
7,065 4 0 


£14,188 9 0 


’ of ^ ^ months by a considerable number 

V Kingstown) trawlers as a port of refuge; also by trading 

vessels seeking shelter, and waning for tides to get into Malahide and Bogerstown. 
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Dunmore East Harbour, 

The spring fishing commenced on the 1 4th of April and the autumn fishino- on the 9th 
of August. Neither ,was very successful. The shell fishing showed no improvement 
on previous j'ears. 

Shipping.— 1ona!).ge entering the Harbour to discharge or load— IS vessels, 1,048 
tons (71 men.) 

Cargo vessels entering the Harbour for slielter~6 vessels, 239 tons (31 men). 

Boats engaged fishing off the Harbour— 74 Scotch, 6 Manx, 88 Irish. Total, 168. 
2,680 tons (1,096 men and 145 boys). 

Fishing boats using the Harbouf for shelter— 1 Scotch, 4 Cornish, 12 Manx, 7 Irish 
Total, 24 (151 men and 16 boys). ' 

Tug-boats and yachts entering the Harbour for shelter — 9 tugboats, 180 tons (94 
men); yachts, 17, 406 tons (85 men). ^ 

Imports.— Ooal, 1,139 tons; .salt, 109 tons; cement, 4 tons; sewer pipes, 1 ton; 
galvanized iron, 2 tons. 

Fish caught and sold.— Herrings, 7,954 mease. Average price. 13s. 5d. per mease • 
total price, £5,319 Os, 3cZ. 

Trawl and other fish — 539 owt., at 12s. 8d per cwt. ; total price, £341 7s. 4d. 

Shell fish.— Lobsters, 482 dozen, at 8s. lid. per dozen ; total price, £215 14s. Od. 

Crabs — 221 dozen, at 2s. 6c?. per dozen ; total price, £27 8s. 9c?. 


Ardglass Haiieoue. 

Herring fishing commenced at Ardglass on 2nd May, 1902, and ended virtually 
on 27th September, 1902. The fishery thus lasted twenty-one weeks, about three 
•weeks longer than the previous year. The total quantity of herrings captured and 
sold was 16,380 mease, and the sum realised by their sale was £11,016 6s. 6d. 
These figures show a- decrease in quantity of fish of 125 mease, but an increase in 
value to the extent of £2,101 11«. 6d. when compared with 1901. 

The prices ranged horn £1 8s. do'wn to occasionally lOs., the average price being 
13s. 6d. (2s. 8c?. higher than that for preceding year, and 4s. higher than that for 1900). 

Though the quantity of herrings caught was somewhat less, the quality has greatly- 
improved, the dema'nd was brisk, and the priqps steady. 

The number of boats fishing from the Harbour was 69, comprising 33 Scotch, 5 
Manx, and 31 Irish. No Cornish boats visited the Harbour. The average quan-fci'ty 
offish captured by each boat was 236 mease, and the average sum realised by each 
was £159 13s. 

Long line fishing was inconsiderable ; only 2 tons 8 3 qrs. of mixed fish were sold. 

Shipping of all-kinds to and from the Rort ; — 


Natnber. 

Ciaaa ol Vessel 

Registered Tonnage, j 

1 Oivrgo. 

1 

Sailing, 

39 

30 tons bone mannre dis- 
charged. 

9 

Steamers, 

649 

1,225 tons coal discharged. 

5 

Do., 

' 157 

668 tons potatoes ei- 
jKirted. 


Steamers entering private dock, . . 8 (tonnage « 431). 

Sailing vessels and steamers wind-bound, &c., 13 = 1.127). 
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APPENDIX (E) TO SEVENTY-FIRST REPORT OF THE [I 902-1903 I 

The Shipping trade of the Port during the year was, on the whole, fairly maintained. 

The coal imported was about the same as last year, but there was a decrease of 54 
tons in the export of potatoes. This decrease is accounted for by the fact tkt I 
large quantity of potatoes were exported from the private dock. 

In the aggregate 1,923 tons cargo were laden or unladen during the year. The 
gross tonnage of vessels entering the Harbour was 1,558 tons. 


APPENDIX (E). 


National and Ancient JVJondments. 


Irish Church Act, 1869, 32 & 33 Vic., e. 42; Ancient Monuments Protection Act 
1882, 45 & 46 Vic., c. 73 ; Ancient Monuments Protection Act, 1892, 55 & -ii] 
Vic., c. 46. 

• The following are the Ruins which came under the consideration of the Board 
during the past year : — 

1. Ruins brought under the notice of the Board for Guardianship. 

2. Ruins of which the Board have become Guardians during the 

year. 

3. Ruins repaired. 

4. Ruins of which the repair will be undertaken as soon as the state 

of the funds will permit. 


1, Ruins which have been brought under the notice of the Board during the past 
year with a view to Guardianship : — « 


Kilkieran Church, 

Greenan of Aileach, 

Claremount Castle (near Dundalk), 
Carlingford Castle, 

Knowth Tumulus, 

Bun-a-Margie (Ballycastle), : 
Shanid Castle, 

Kiltolagh Church, 

Lislaughten Abbey (Franciscan), 


Co. Leitrim. 

Co. Londonderry. 
Co. Louth. 

Do. 

Co. Meath. 

Co. Antrim. 

Co. Limerick. 

Co. Clare. 

Co. Kerry. 


2 . 


Ruins of which the Board have become 


Guardians d uring the year ; — 


French Church, Waterford, 

Mellifont Abbey, Church, and Castle, 
JJiddaun Castle. 


. Co. Waterford. 
. Co. Louth. 

. Co. Galway. 
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3. Ruins at which repairs have heen executed during the year ; — 

Glendalough, .... Co. Wicklow. 

Devenibh Island, Lough Erne, . . Co. Fermanagh. 

Sligo Abbey, . ... Co. Sligo. 

Clare Galway Franciscan Convent, . . Co. Galway. 

Ross-Erriily Franciscan Convent, . . Co. Galway. 

KileonneU Franciscan Convent, . . Co. Galway. 

Dungiven Priory, .... Co. Londonderry, 
Donaghmore Church, . . , Co. Tipperary. 

Mellimnt Abbey, Castle, and Church, . Co. Louth. 
Cashelmore, ..... Co. Sligo. 

St. Flannahs Church, Killaloe, . . Co. Clare. 

Corcomroe Cistercian Abbey, . . Co. Clare. 

Oughtmama, .... Co. Clare. 

Clones Cross, .... Co. Monaghan. 

Clones Abbey and Round Tower, . . Co. Monaghan. 

Timoleague Franciscan Convent, . . Co. Cork. 

Ennis Abbey, .... Co. Clare. 

Annaghdown Augustinian Abbey, . . Co. Galway. 

Inisheer, Aran Island, . . . Co. Galway. 

Inishmaan, Aran Island, . . . Co. Galwa}?. 

Inishmor, Aran Island, . . . Co. Galway. 

Maghera Church, . . . .Co. Londondeny. 

French Church, Waterford, . . . Co. Waterford 

Droniiskin Church and Round Tower, . Co. Louth. 

Monasterboice Round Tower, . . Co. Louth. 

Drumcliff Round Tower, . . . Co. Sligo. 

Skellig Michel (Skellig Island), . • Co. Kerry. 

Holycross Cistercian Abbey, . . Co. Tipperary. 

Moyne Abbey, Franciscan, . . . Co. Mayo. 

Ptosserk Abbey, Franciscan, . . . Co. Mayo. 

Seven Churches, Inchcleraun (Quaker Island), Co. Longford. 
Termonfeckin Castle, . . • Co. Louth. 

Church, Monastery, and Cross of Errill Queen’s County. 
(Rathdowney). 

Quin Abbey Franciscan, . . . Co. Clare. 

Athenry Dominican Priory, . . . Co. Galw'ay. 

Loughlinisland Church, . . . Co. Down. 

Movilla, Co- I>own. 

Cranfield, . . . ■ -Co. Antrim. 


4. Ruins at which work will be carried out as soon as the state of the funds will 
permit ; — 

Staigue Fort, Co. Kerry. 

Lislaughten Abbey (Franciscan), . . Co. Kerry. 

Hospital Old Church, . . . .Co. Limerick. 

Caretakers have been appointed at the ruins of Gallerus Oratory and for btaigue 
Fort, Co. Kerry. 


H 
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[1902-: 


Appexdix F. — SrATEMEXT showing the Loans made by the Board of Works to Aid in th 
Construction of Railways under the Act 1 & 2 Wm. IV., cap. 33. ^ 


Kail-way. 

Amoent Advanced. 

rrincipal 

Prinolp.a! 



Slst Maicb, 1 S 02 . 

3l8t March, inos. 


£ s. d. 

£ t. d 


Ballymena, Cusiisndall and 

27,700 0 0 




Rcilbay. 

Collycastlo, 

20,000 0 0 

_ 

_ 

Ballyuncna and Igime, 

44,300 0 0 

— 

— 

( 

(«) 30,000 0 0 



Clara and Banagher, . ■; 



t 

(b) 28,346 0 0 

20,083 8 7 

20,079 11 0 

Clonakilty Extension, 

20,000 0 0 

- 

- 

Cork and Bandon (Bantry 

35,000 0 0 



E.’cteneion). 

Dublin to Kin^town, | 

- 

- 

112,200 0 0 

25,000 0 0 

— 

— 

Dublin and Lucan, 

10,000 0 0 

_ 

_ 

Derry Central, . 

100,000 0 0 

15,000 0 0 

_ 

{ 

(o) 40,000 0 0 



Don^.nl, . , . < 



1 

12,600 0 0 

— 

-- 

Draperatown, . . 

15,000 0 0 



Giant’s Causeway, Portrush 

(d) 10,000 0 0 



and Bush Valley. 



lien Valley, 

40,000 0 0 

— 


Liraavady and Dungiven, . 

19,601 0 0 

19,601 0 0 

19,601 0 0 

Letterkenny, . . J 

50,000 0 0 

50,000 0 0 

50,000 0 0 

1 

(e) 35,000 0 0 

25,154 4 8 

24,393 1 1 

Sligo, Leitrim, and Northern 
Counties. 

99,625 0 0 

2,326 0 0 

2,825 0 0 

bhgo ana Ballaghadereen, , 

13,300 0 0 

— 

_ . 

Southern, .... 

56,184 17 5 

56,184 17 6 

54,693 17 6 

Ulster, .... 

20,000 0 0 



_ 

Waterford, Dungarvan, and 
Lisniore. 

CO 

o 

s 

260 16 8 

— 

Waterford and Wexford, . 

(jt) 53,000 0 6 

53,000 0 0 

53,000 0 0 ( 

Cavan, Leitrim, and Roa. 

66,000 0 0 



common. 



Ologher Valley, . . 

44,000 0 0 



Cork and Musketry, . 

18,700 0 0 

_ 


Donegal (West Donesal 

(A) 7,000 0 0 



Light Rjulway). 



West Clare, . , 

54.400 0 0 

_ 


CorkjBlackrock and Passage 
(loan sanctioned £66,000 - 

34, .543 3 4 

3,788 1 5 

34,543 3 4 (y 

now in course of being 
issued.) 

1,234,670 17 5 < 

145,997 8 9 i 

158,636 12 10 


Biiaivl’s interrst sold, 
I'CMiiittcd l.y PuUie Wurk-c T' ' 
Act, 1S97. 

(a) The purchase of the lin* ; , 

the Great Southern and 
Conipnns- ivas fc.’:' 

the year 18SC-7. The I,*.": 
oirtstainJiiig, £25^000 re a 
milted i.y the p„l,iie re ,:' 
Loans Act, 1897. ° 

(b) Hie repayment of this loan b 
guaranteed by the l5ar-.uv<'’ 
Garrycastle, King's CouV-‘ 
undei: the Relief of Listr.'‘-‘ 
Anieudnient Act, 1880. 


Board’s interest sold to BelA- 
and Northern Counties Railsr.iv 
Comimny — Pnrcliase llonei- 
^86,000, paid 20tb Septembiri 
1901. The balance, £l5,00i) 
was remitted by the PnUie 
Works Loans Act, 1902. 

(c) For West Donegal Line. 

(tf) The Board’s charge has been 
assigned and the purcln,>ie 
money, £6,500, was lodged in 
1897. The biilaEce, 
£3,275, was remitted by tie 
Public Works Loana Act, 1897. 
(e) The reimyment of this Loan 
was guaranteed by certain 
Baronies in the Counties of 
Donegal and Londonderry under 
the Relief of Distress Amend- 
ment Act, 1880. 

(/)_ Board's interest sold to the 
Fishguard and Rosslare Euilways 
and Harbours Company— Fur- 
chase Money, £93,000, pmJ 
1st November, 1901. The 
balance £260 16 k. 8ri., was 
remitted by the Publio Works 
Loans Act, 1902. 

This ILue has been trans- 
fei-red to the Fishguai'd and 
Rosslare Railways and Harbours 
Co;, and £38,000 of the ad- 
vance has been written otf from 
the Assets of the Load Loans 
Fund. 

These Loans were made on 
the security of Bnioniil 
guai’anteetl shares, under the 
■ Public Works Loans (Tram- 
ways Ireland) Act, 1880, 
49 d! 60 Vic., c. 46. 


n) The ireasury uabuity was 
redeemed in July, 1898, and 
the Loan repaid with the funds 
thus provided. 


1 6 per cent. ; eincd that 4ate i per ceiit. Uas been ebarged. 
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A.PPEND1X (G) TO SEVENTY-FIRST REPORT OF THE [1902-1903. 


The folio-wing is on Abstract of Loans made by the Commissioners of Public Works, showing the 

Amounts Remitted, and 


1 

1 

i 



Advascso to 

Bobuowers. 

PBIXClPii. 


Aets under vhieU 


No. of 
pea Loan 

1 


In (he 7ears:d,c 




OD 31st 




j 

have Veen made. ; 









31st Uarcb, 19DA 

31et March, 1903. 








Ptiaeipal. 


, I. Public Works Loans, i i2-Wm.iV., 







c. 33, .and 40 4 41 Vic., c. 27. 







CLAS.8 T — Loans 8BCCBED on Unukr- 







TARIKCS. 


£ 3. d. 

£ t. d. 

£ >. i.' 

' 

1 i2 Wtn.IV., c. S3, 

'A>cal Boards — various works. 

12 

- 

186,224 0 0 

2,23i 9 4 

1 “ 

no. 

inland Navication. .... 

3 


184,297 6 2 

514 13 « ■ 

3 

Do. 

EUilw.iys, ..... 

10 i 

30,755 I 1 1 

1,234,670 17 5 

2,856 1 2 


Do. 

Quarries, Mines, 4c., 

10 i 

9,000 0 0 i 

62,077 19 2 

1,941 18 2 

1 * 

Do. ; 

Harbours. Docks. &c., 

25 ! 

800 0 0 

576,90.3 6 6 

9.490 7 10 

1 li 

Do. 

IJeclaTuation of Waste Lands. 

- , 

- 

130,631 0 0 

- 


29 430 "Vic., c. 4d. 

Labourers’ Dwellinfrs in Towns, . 

63 

- 

169.911 15 2 

(a) 7,341 10 10 i 


4.S & 49 Vic., C. 72; 

Qousinj of tlie -WerkinK Classes, . 
(See also CLiss 2. No. 17). 

92 

620 0 0 

263,754 0 0 

(5)10,217 3 b 


TO. 

213 

40,984 1 11 

2,778, 4«) 4 5 

34,596 6 S : 



CLASS II Loans SEcnnen on Rates. 




! 

9 

1 & 2 VVm. lV.,c.3;i. 

County Councils for Roads, Court Houses, 






andOl &62 Vic. c- 
34, sec. 4. 

&c 

37 

12,457 8 0 

336,262 9 6 

4,725 13 4 ; 

,0 

Do. 

.40 & 41 Vic., ce.v 
' 13 & 34. 1 

Ronds and Bridges, 

5 

- 

200,577 0 4 

4,943 12 5{ 






i 


-^44443 Vic., C.29;: 
'4SVic.,c. 15>, ' 

nsatories : and Industrial Schools, 

12 

20 0 0 

87,150 0 0 

1,118 0 6 1 

12 

9 Vie., c. 3, 

Fisliery Piers and Hi»bours, 

- 

_ 

33,544 17 3 

1 

13 

57 Geo. III., C. 34. . 

Public Works Loans, 

1 

_ 

491,444 19 8 

_ 

14 

Ih & 17 Vic., C. 136, 

Repairs of Fishery Piers aad Harbours, . 

- 

- 

21,866 IS 11 

_ 

13 

19 & 20 Vie., e. 62, 

Maintenance of Navigaiion Works, 

_ 

_ 

2,609 1 9 

: 

16 

1 A2Geo.IV.,&33; 
184 l9Vic.,c. 109. 

Lunatic Asylums Buildings, 

219 

59,200 18 2 

2,833,836 6 H 

44,102 2 9. 

17 

48 4 49 Vic. c. 72; 

Housin g of the W orkiug Classes, . 

Z9 


341.706 18 5 

7,046 8 2 ! 


aadSS 4 54 "Vic., c. 

(See also Class I, No. 8). 



IS 

38 & 39 Vic., c. 36, 

Artisans’ Dwellings, , , 

1 

_ 

81,000 0 0 

653 4 10 1 

19 

37 & 38 Vie., 0. 93; 
41 4 42 Vic.,c. 62. 

Public Health, .... 

1,012 

220,441 11 0 

3,199.775 5 0 

78,948 7 8 

20 

45 4 4H Vic., C. 47, . 

Emigration, .... 

6 

_ 

11,766 3 10 

152 3 7 

31 

46 4 47 Vie., e. fit): 
48 4 49 Vic., c. 77. 

Labourers' Acts. .... 

896 

251,367 10 0 

2,294,m 13 5 

40,803 19 0 

i2 

42 & 43 Vic., C. 25, 

Dispensary Rouses, 

204 

4,113 0 0 

154,124 19 1 

2,767 19 9 1 

23 

61 4 5? Vic,, c. 37, 
sec. 61. 

Workhouse Buildings, 

76 

28,900 6 7 

79,804 H 7 

1,908 IS 3 1 


62 & C3 Vic., C. 44. 

Acquisition of Small Dwellings, 

S 

10,707 18 0 

12,929 18 0 

393 B 3 




2,575 

620,140 2 0 

10,702.524 8 2 

181,463 5 3 1 



CLASS HI.— Loans secored om Lands 





2S 

5 4 6 Vie., c. 89, 

River Drainage and Navigation, . 

6 

_ 

2,082,052 7 S 

- 

26 

26 4 27 Vic., c. 88, 

River Drainage, . . . , 

3,273 

1,930 0 0 

887,187 4 9 

14,684 15 10 

37 

29 4 30 Vie., A 49, 

River Drainage Main tenance, 

326 

3,602 3 9 

55,586 19 7 

622 16 7 



i" Continued on next page.) 






N In addition to t 

ciuooaiitaof ptlneipsl and iatoiest received, a sum o 


ot of Prcmluca en loans p 

M eifin advance. 


(b) In addUlou (o tL 

e amonnls of pritieipi! and interest received, a sum of £6 1S«. SA wi 

u received in respect 

f Premium on loans paid 

off in adnsca 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 57 


\'rances and Bepaj'^meuts in the Year, the Total Advances and Repayments to the 31st March, 1903, the 
Balances Outstanding, 



^tc.i interest raid by Borrowers. 


B4LAXCES OutstandlDg againat Borrowers on Slat Uareh, 3908. j 



Total to 31et Siaioh, 1003. j 


Principal. j 



-■ 



Bemituid. 

IB ArreiT. | 



4’o. 











Filnclpal. 1 

7i. 

Intoroet. 

L 

II:. 

Vritten off /rom 
he Aocount of 
Assets ortho 
oralLoantFund. 
1. 

Othor Arreara. 

Not yet duo. 


! 


£ s. d. 

£ 8. d. 

£ 3. d. 

£ S. d. 

£ s. d. 

£ s. d. 

£ A. d. 

£ s. d. 



1,546 iO 7 

144,606 IS 4 

64,168 3 4 

- 

- 

- 

41,618 6 8 

- 



186 n 2 

111,600 5 6 

106,776 8 8 

10,000 0 0 

9,668 15 0 

- 

3,026 5 H 1 

- 

2 

T.W2 12 0 1 

911,499 r 11 

501,413 10 5 

•6J..535 16 8 

38,000 0 0 

133,664 15 2 

98,970 17 8 

74,246 19 3 

3 


"50 8 4 

21,192 6 10 

5,592 11 6 

- 

- 

58 13 0 

40,826 1!) 4 

15 11 6 

4 


9.806 6 8 

230,487 15 10 

371,986 19 0 

83,832 9 4 

- 

17,330 0 3 

219,253 1 1 

3,228 13 10 

S 


__ 

205 17 8 

12,000 0 0 

- 

30,445 2 4 

- 

- 

- 

6 


5.363 7 3 

124,056 2 1 

1 12,420 10 10 

1,952 18 10 

1,671 n 9 

156 19 5 

82,072 2 1 

131 5 8 

7 


5,096 0 10 

114,S96 12 3 

73,269 12 9 

- 

- 

61 3 9 

148,796 4 0 

54 17 1 

8 


27,(144 16 8 

1,684, ,146 2 4 

,267,646 16 ft 

160,321 4 10 

179,765 9 1 

141,271 11 7 

612,565 16 7 

77,677 7 4 


j 

1,226 5 2 

792,493 12 4 

141,187 2 10 



367 11 S 

43,40! 5 6 

77 5 0 

9 


414 0 3 

186,214 12 0 

104,776 IT 9 

6,821 nil 

- 

109 13 1 

7,431 3 4 

8 6 11 

10 


668 8 2 

60,106 iO 7 

23,581 12 5 

1,953 17 11 

- 

10 14 0 

25,078 17 6 

14 6 0 

11 


- 

53,644 17 3 

6,099 18 7 

- 


- 

- 

- 

12 


160 0 0 

307,533 6 3 

200,142 5 10 

177,911 IS 5 


- 

6,000 0 0 

- 

13 










U 


— 

21,524 1 9 








_ 

2,609 1 9 

9 12 9 

_ 

- 

- 

- 

— 

16 


39,910 8 U 

1 ,609,469 4 5 

301,537 10 6 

12,183 0 0 

- 

- ‘ 

1,212,206 2 0 

— 

16 


6,587 0 n 

71,160 7 4 

53,694 0 1 

_ 


40 0 0 

270,506 11 1 

63 6 2 

17 


274 7 3 

74,097 13 2 

33,796 19 4 

_ 

— 

- 

6,902 6 10 

- 

18 


50,097 9 n 

1,679,702 15 0 

889,367 2 10 

- 

- 

387 19 5 

1,519,684 12 7 

506 1C 0 

19 








666 3 7 

_ 

20 


28 U 5 

11,069 0 ; 


— 

— 





62,281 13 3 

360,109 4 4 

648,469 13 5 

__ 

— 

- 

1,944,002 9 1 

- 

21 


3, SIS 19 8 

33,505 3 5 

50,221 9 10 

_ 

_ 

- 

120,619 15 8 

- 

22 


1,769 7 8 

3,166 16 

2,514 1 5 

_ 

- 

- - 

76,636 3 3 

— 

23 


158 16 8 


158 16 3 




12,536 11 9 

_ 

24 


393 6 

— 



_| 



169,526 11 6 

6,256,721 10 

2,460,445 5 8 

199,214 17 6 

- 

915 18 2 

8,245,672 2 2 





874,447 1 

9 768,166 '9 6 

1,207,682 5 7 


22 19 I 


2 a 10 

25 


18,841 15 2 

363,575 9 

9 428,337 0 S 

_ 

5,075 3 

3 5,612 15 7 

1 442,923 16 

i 7,423 10 S 

2Q 


j '60 9 1C 

48,274 8 

3 15,354 6 1 

155 0 0 


531 12 

1 6,625 19 

1 113 2 £ 

27 




I6».8cf. remitted in the j»rp«AotJ Edw. 7. e. 22. 
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58 A-PPENBIX (G) TO SEVENTY-FIRST REPORT OF THE [1903 190 


The folio'wing is an Abstract of Loans made by the Cosuiissioners of Public "Works sho 
^niounts remit^jV] 






ADVANCED 

TO BoaaoWKAB. 








' ^«xn»Ai 




0£>CD Loft 





AdraoccJ 

PURPOSES FOR WHICH ADVAKOED 






haTe boon made. 


190a’ 

In the Year «nded 
Slat Uftreb, 1903. 

Total up to the 
SIst Marth, 1903. 




a. 

6. 

C. 

d. 





CLASS III.— contmuei 


£ S. d. 

£ S. d 


26 

10 Vic., c. 3S, etc. ; 
44 Si 45 Vic., e. 49, 





I, i. 


Erection of Farm Bnildinas and Farm 







Labonrers’Dwellings, Planting for Shelter 

6,528 

37,330 0 0 

4,426,543 S 10 


39 

10 Vic., e. .32, i. 16, 

Land Improvement Preliminary Expenses, 

1 

1,200 0 0 

76,800 0 0 

l.«4 l; ; 


SO 

44 & 45 Vic., 0. 49 

Land Law— Advances to Occuniers of 







Land for Improvemeot oftheir Holdings, 

14,325 

41,615 0 0 

1,175,399 0 0 

52,054 IS 


31 

33 i 34 Via, e. 46, 

For Advances to Tenants for Purchase of 







their Farms, &a., .... 

792 

- 

518,939 16 7 

5,902 4 i 




26,250 

85,677 6 9 

9.171,601 12 0 

~is6,234 14 7 



CLASS IV. — IDscelia-seods Loams. 





33 

33 & 34 Vic., c. 112, 

Glebe Loans, .... 

1.229 

5,854 6 8 




Ac. 

610,685 10 8 

20,041 3 : 

33 

63 Geo. III., c. 107 ! 
3 Geo. IV., & 79. 

Building Schools, .... 

1 

- 

10,293 6 7 

2111 3 ' 

34 

61 S-. 62 Vic., a 50, 

Seed Supply, 

2 

_ 

78,662 7 9 



38 4 39 Vio., u. 82, . 

National School Teachers’ Residences, 

999 

5,868 8 0 

221,477 13 0 



47 A 48 Vic., 0. 22, 

Non-Vested Schools and Training Colleges, 

127 

4,543 0 0 

102,8.32 10 0 

!,<6J fi 11 



Total Current and Unclosed Services, 

2,358 

16,265 14 8 

1,023,941 12 0 

27,018 13 ID i 



30,398 

768,067 4 4 

23,676,467 16 7 

379,332 19 9 



Add Total Closed Services, . ■ 
Gross Total Local Loans Fond, 

- 


20,104,797 8 3 

- 




30,398 

763,067 4 4 

43,781.253 4 10 

379,332 19 9 




II. Irish Church Fund Leans. 
CLASS IL..-L0AN8 aicuEBn or Raxes. 






37 

43 Vic., c. 4;43&44 

Public Health, 

71 








38,535 10 0 

1,140 13 8 



Do., 

Baronial Works, 



271,188 10 10 


39 

Do., 

Relief of Distress, . 





40 

Do.. 



11,388 13 4 



Relief of Distress Grants, 




~ 

19,069 3 0 

- 





“I 

_ 

340,176 17 2 

1,140 13 6 




CLASS HI.— L0AS8 8ECCBED ON Lands. 






41 

Do., 

Improvement of Lands, 

1,677 






Do., 


923,619 17 5 

29,777 2 6 



Arterial Drainage, 

15 

- 

6,136 1 0 

64 1 I 





1,692 

- 

929,755 18 5 

29,841 3 7 












Grand Total, 

1,763 

- 

1,269,932 15 7 

30,981 19 1 


— 


32,161 

763.067 4 4 

46,051,188 0 5 

410,314 18 W 



O^e o/PvAlis fToj-ia, Dublin., 5th June, 1903. 
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U\-ances and Eepayraents in the Year, the Total Advances and Repayments to the Slst March, 1903, the 
■jjg Balances Outstanding — coTAinv^td. 


interest paid by Bocrow.rs, 


BALANCES Onutaoding igtiDiC Borrowgra en SUt March, 1003. 


I I 


j!«VaiA19U3. 


Tetol to 3Iat March, 1003. 


' thgAccoQDCof 
Asset! of the 
LiK-tl Loans Fund. 


• 15,861 5 11 
i 8,341 3 6 


3,457.717 18 6| 
74,109 8 S: 

580,336 1 1 4 

254,026 9 lOl 


1,834,767.16 sj 


£ s. d.\ £ s. d. 


I6,S39 1 10 
200 7 5 


j+10,974 8 0 
36 16 6 


1,206,750 8 8 


Other .tmira 


12,976 15 6 


37,232 16 i 


£ s. d. I £ $. d. 

966,508 12 6 | 8,128 5 10 
477 1 3 — 

571,109 1 0 2 I 4,292 13 3 


j 11,847 10 0 

i 2 IS 10 

j 19 11 8 

I 5,992 18 1 1 
I 2,926 14 6 


296,608 0 0| 
9,872 12 11 

78,22! 4 I 

49,595 18 el 
17,230 6 s| 


I5S 3 

3,873 5 6{ 
78,858 
24,122 12 l| 


4S1 3 8 
20 16 6 


I71-,66l 2 10 
85,602 8 9 


; 20,289 13 H 


451,538 I 11 


393,333 13 7| 


13,624,496 16 II 


7,880,350 19 10 
508,108 )B n 


6 3 I — 

|s,480,300 13 


26,659,781 (8 S 


8,388,459 16 9j3,04S,937 18 7|S14,9JI 3 I 


16,677,71)5 5 6 


103,540 4 . 8 


9,072,335 8 0 


24,113 4 
271,181 11 


5,416 11 3 
22,675 3 1 1 
621 17 11 


28,718 16 1 


3,893 4 9 I 327,110 2 

3 t 4,413 10 

4,fi05 19 0 I 531,623 12 


132,445 13 2| 
353 6 e! 


•*.166 18 8 

^.249 iV 6 


i27,497,9e3 19 »| 


6,549,973 12 8 


Portion of 
Loansregord- 
edasirrecOTei- 


14,422 5 4 


9,048 0 7 
13 17 11 


862,726 1 1 

995 4 0 


19,456 13 6 : 5,992 9 3 


8,087,470 14 7 ; 


9,081 18 6 I 378,143 10 5 
393,197 IS I 


9.46.5,733 6 1 


teludiLg £34 j 

} «nttem« in the year, per Acts Edrr. 7. cap. S2. 

.'.‘l IlieSi 


f Paid orer to Iriah Land Cumiuiasioneta. .... , . 

i/r'l Incloding 111.262 IQ*. M. priocipnl charge cancelled by redrinvtlnn ii 
Oio year. 


fttiit wliDiado not molndo isteceat accrued and unpaid in respect of Loans been written off tUe. .Aaseta of the Wal by tho 

“ l-“na Act, U87. and anbaeqnent Acts nor tho interest on Mrcara ofloma from tho Irish Church Fund nndcr 48 Vic., c. 4, it regarded aa irmcoveraUlo. 

0. H. Bhaddkll, Accountmii. 

K 
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APPENDII E- 

(S.) — Abstract of the Acooonts of the Commibsidsbjis of l'cui.ic Wouks in Ireland, showing the Total nl 

I BaUDCcaoD ' 

*2 i P«<r. SUciUmh, ; - . 

ej r»gf, HSAOSOP ACCOUM. jane ! twelta . 


H 1 6i-7l Parlhunent&rv Votes and Grants, viz.: 

1. Public Works and Buildings, Ireland, 

2. Railway's (Ireland) Acts, 1883, 1889, and 1893, 

3. Light Uiiilways (Ireland), Act, 1889 (Non-Voted Account), 

I ’ 4. Railways Act, 1896 ( do., ), 

, 5. Public Works Office, Ireland, . . . . 

I j 6. Adjustments affecting the Votes for 1901-1902, 


£ *. d. \ i 


7,536 0 1 471,483 12 ; 


H 2 72-73 i Loan;i Advances, 


37,9B1 5 6 I 750,000 0 0 : 


H 3 1 74-75 1 Loans Kepayinenfa. ..... 

I 

H 4 \ 74-75 i Land Improvement Preliminaries, lu Vic., o. 32, sec. 15, , 

i 

H 5 ; 70-77 1 Sea lisharies, Ireland, 46 & 47 Vic., c 26, . . 


3 6 76-81 1 MSseellaneous Services, viz. : 


1 . Deposit Accounts, 1 & 2 Wm. IV., c. 33, &o., 

2. Railway and other Arbitrations, 14 & 15 Vic., o. 70, 

3 . Arterial Dr^age Deposits, 26 & 27 Tic., c. 88, &c.. 

4. Piers — Works. 9 Via, c. 3, . 

5. Piers— Repaira, 16 & 17 Vic., e. 136, ! 

6. Inland Navigations; Shannon, 

7. Drainage Maintenance, 29 Sc 30 Vic., c. 49, 

8. National Monuments, 82 & 33 Vic,, c. 42. 

'•). Sea and Coast Fisheries Loan Fund, 47 & 48 Vic c 
0. .Linen Hall, . . . . 

1- (ralwny Harbour Receiver’s Account, 

2. Southern Railway, .... 

3. Lctterkeimy Railway, . . 

4. Sundry A ccoimts, ’ . . . 


I 1 

. i 67,757 7 5 I 1,9 


H 7 78-83; StatnniMtof Pinal Awaidsunder ArlerialDramage Act,26 &27 Vic., c. 88. ! 

; ■'nthRepaymentstliereon. to the Slat March, 1903. j 


Office of Pu}Aie TiVts, DtiUin, 1st May, 1903. 
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Accounts. 

Sams iatrusted to their Manage meat; for Collection or Disbursement for Year cxided 31st March, U)U3. 


479,019 12 8 


11,062 8 6 


47,106 2 7 


2,036,747 7 6 


708,599 1 1 6 


7,011 12 2 ; 479,019 12 8 


24,894 1 2 i 787,061 3 6 


33,106 5 1 i 13,999 17 6 | 47,1(16 2 7 


1,986,036 14 4 50,710 !3 2 


9,036,747 7 6 


0. H. Buabheil, AccourUaut. 

K 2 
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APPENDIX (H) TO SEVENTY-FIBST REPORT OF THE 

An Accocnt showing the Receipts and Expbnditdke of the Comsusios 


(H PARLlAllEN’i^g^ 


^ *. 0 . 


BftlanCf from !ajt Aceonni. 


rcBLic WoBC3 Asri BuiLniNus. — C lass I. Vote 13. 


Vote for the'yeai- 1902-1903, 


i 229,708 0 r 


Printed image digitised by the University of Southampton Library Digitisation Unit 


1902-1903.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 63 

Public Works, in the Tear ended 31st March, 1903. 


VOTES AND GRANTS. 


EXPENDITURE. i 

i 

! 

£ t.d. 

£ s d. 

£ i. (L 

Balances on Parliamentary Votes, 1901-1902, .suiTenderecl ; 


. 


to H.M. Exclie<]iier, viz. : — 




Pul, lie Worts and Buildings, . 


713 10 6 i 


Eail^yays, Ireland, ..... 


1,495 4 10 1 


Office of Public Work.-!, .... 


1,009 14 6 ( 

.3,218 9 10- 

PcBLic Works and Buildings — Class 1. Vote 13; — 



Purchase of Sites and Buildings. Sub-Head A , — 




Coastguard Stations, .... 

55 0 0 



Department of Agricultui-e : — 




Ro 3 'al College of Science, 

6,371 6 1 



R I. 0. BaiTacks, .... 

3,000 0 0 



R. I. Academy, .... 

2,641 14 7 



Ancient Monuments, .... 

70 0 0 

12,038 0 8 


Nbit Works and Alterations. Sub-Head B. : — 




Royal Hospital, ..... 

2,660 3 8 




Royal Hibeniian Military School, 

247 11 0 




• Coastguard and Naval Reserve Buildings, 

11,818 18 11 



Ordnance Survey Buildings, .... 

3,191 U 9 



State Residence, . . ■ ■ ■ 

1,052 19 5 



Chief Secretary’s Lodge, .... 

1.50 15 8 



Chief Secretaiy’s Office, .... 

331 18 5 



Local Govemmeat Board, .... 

- 264 16 0 



Depaitraont of Agricultuie : — 




Head Office, . . . . • 

139 15 11 




Poi-ta.1 Inspection Offices, 

91 10 0 




Science and Art Museum, 

1 3 8 




Botanic Gardens, .... 

276 19 5 




High Court of Justice, .... 

34 11 0 




Registry of Deeds, ..... 

37 12 0 




Reooi'd of Titles, ..... 





Metropoliinn Police Buildings, 

1,179 18 5 




Constabulary do. . 

2,054 10 3 




Dundrum Criminal Lunatic Asylum, . 

68 0 9 




National GiilleiT; ..... 

5,511 7 0 




National Education Buildings : — 





National Schools, . £33,280 2 5 





Model Schools, . . . 213 11 3 











33,503 13 8 




Queen’s Colleges, ..... 

426 2 7 




Inland Revenue, ..... 

387 17 9 




Postal and Telegmph Buildings, • . 

18,062 16 5 




Pheenix Park. 





Eingstoivn Harbour, ..... 

43 7 0 




Dunmore, »••••• 

102 2 9 









Carried fonvard, , . . . 

_ 

93,394 10 8 

-1 

1 3,218 9 10 
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APPENDIX (H') TO SEYENTY-FTPST REPORT OP the 



Ai; Account fhowing the Receipts and Expendituee of the CoiDiis»;fA— 


(H 1.)— PARLiAMENTAhv 

KECEIPTS—conituMeci 
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CCMMISSIONEilS OF PUBLIC WORKS, tRELAND. 


i PUBLIC Works ia the Year ended 31st March, 1903 — continued. 


VtiTES GRAISTTS— 


EXPENDITURE— con^^?lMerf. 


Brought forwaxd, . 

PcBtIC WciaKS AND 
BciLDISGS— con. 

I. Ii 5 val Hospital, - . 2 , 

iP.osulHllieioiaB Military 2, 

? :hogl. 

3, ^•^Tal R«<erv0 Buildings, 
i.CcastKiiard BuildiBKs, . 7, 
iOnlnancs Sun'ey Build- 1, 

iDSwnCa-tltf. Stats Boii- 2, 
deoee*-and Chapel Royal. 

?, Viceregal Lodge. Gardens, 3. 

i priv.ite SecretTiy’R Lodge, 

ftGiiet Secretary’s Lodge, 
G^ens, &c, 

liUiidcr Sccretnry's Lodge 1, 
lad Dcmesoe. 

II. Chief SKTeiury's Ofdce 

aad BrjDchue. 
liOril Service Commission, 

llPa 5 tna.«tei'GenerarsOffice 
U,Te,icbcrs‘ Pension Office, . 

15. Stafiontry Office, 
liQni! Rent Office, , 
li. Charitable Bequests Office, 
H.^ensna]e Marina and 
Board of Trade Surrey. 

19. Local Government Board, 


liGeneral Register and 
Census Office . 

B General Survey aadValua- 
tion Office. 

ItlPAATltEST or ACifilOGL- 
TUBB 

i!i. Head Office, 

SS.Puilal Inspection 
Offluss. 

ffi.Bo^l College of 

27. Musent^ School of 2. 

Art. library, ic. 

28. Bomnio Gardens, . 1, 
'G.Criiaiiiid Proseeutions — 

, Gnatters for Witnesses. 
Jl.HiyU Court of Justice, 1, 




SL8«^ofTitle<.aud Local 
K.Di'.trict^toe Offices, , 



' 4 5 2,552 8 1 8,127 6 ' 

— 1,620 6 8 3,097 3 
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APPENDIX (H) TO SEVENTY-FIRST REPORT OF THE [I902-i9og I 


An Ac'COUnt showing the Receipts and Expenditure of tlie Cojimis^iostj. 


RECEIPTS — eontimud. 


(H 1,) — PARLIAMEXj^^Y 


Brought forwaiil, 

1. Public Works ano Boildisgs — continued. 


Pabticclaes of Recbipts. (Appropbiatioms 
the other aide : — 


Aid.) Shown on 

Buildings The siuns received were inoatly for Renta, 

Parks — Phoenix Park : — 

Rente, . . • . . 

Sales of Beer, ..... 
Sales of Timber and Old Materials, 

St. Stephen’s Green : — 

Sales of Wild Fowl, • . : . . 

Sales of Old Materials, • • . . 

Ourragh of Kildare : — 

Rents, • . . . . 

Harbours — Kingstown : — 

Dues, ..... 

Rente, . . . . 

"Water supplied to Shipping, 

Hire of Plant, 

Sale of Plant and Old ^Materials, 

Boat Licences, • . . . 

Yacht Slip— Use of, and Storage of Yachts, 

Howtli : — 

Dues, • • . . . 

.Rents, . . ... 

Sates, dsc., 

Donagtmdee : — 

Rents, .... 


Ardgl.oss 
Dues, 
Kents, 
Sales, die., 

Duiintore : — 
Dues, 
Rents, 

Navigations— Maigue 
Dues, 


752 12 
62 17 
71 19 

4 

3 

2 

22 10 

10 

5 0 

n 

- 


989 2 

10 

352 5 

11 

85 IS 

0 

97 8 

9 

69 15 

0 

5 0 

0 

! 82 19 

10 

97 11 

0 

267 2 

11 

! iO 19 

0 

! 

75 19 

8 16 

0 

- I 

28 8 

5 

92 7 

- 

6 



4,244 1.^ 3 


27 10 10 
0 10 


120 15 11 
3 4 5 
7,426 8. 2 j 


i 229,708 0 1 
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M903.1 COMMISSIONERS OF PUBLIC WORKS, IPoELAND, 


• PfBL[f Works ill the Year ended 31 st March, IQiW—cout/nucd 


VuTES A^D GRANTS — ronthiiied. 


EXPENUrrURK_ra«ii,ti<!j-A 


C. Sul>-KcadD. SulfKi-ai E, Suli-Hiaii F. 


Apiirnpria- j Ni-tCh.itjiagslii-t ! 


Brought forwuvil, [ — 


Fcbuo Works asi. , 
BeILDISGS — '■•m. 


* : £ A-. d. 

— \ 93,304 10 3 


. ! i 2 s e 8 1 2.038 0 11 1 tiiie ig ( 

I 1 1.892 5 11 j - I 792 K I 


<Sub.ri„Jrc?.! 


5 9 18 , OSS 8 9 10,329 I .J 21,199 1 


Cai-riecl forward, j 216,570 3 5 [ 3,218 9 10 

SOTE.— But Cor the loan ol Plant from Kingstown Hnrhonr the following nddiUonal ihorges would hoTO been jncuired on 
Ardglisa Harhonr, . . j;j3 Os 0<1. 

E.107fi0-tll. CorECuetom House. . 1 U. 2,/. • L 
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appendix (a) TO seventy-fikst report op the [ 1902 - ISO: 

An Account showing the Rbceipts and Expenditure of the Coinnssiojjj^ 
(H i.}— PARLlAME5rrAp.Y 


RECEIPTS— 


£ i. <i. ] £ t. d, £ g 


1. PoBUC VVoBKSiND BuiLDiKos — continued. 


2 1!au.w^ys (UiELANt.) Acts, 1883, 1889, and 1893 
{a), (6), (c), {d) and (e) Vote. — Class I. No. 1 1 . 


, Light Railways (Irewnd) Acts, 1889 and 1893 (Non- 
voTEi) Account): — 

Received fi’om H. Jl. Exchequer to meet Expenditure 
in excess of Funds provichjcl under the Acts, 


Carried forwai-d, 
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VOTES AXD GRAXTS — contiwied. 


EXPENDITURE— continued. 


£ s. </. 

£ K. ft 

Brought forward. 


216,570 -1 5 

3.218 9 10 

1. PcBLiC Boildings — coiUhiueiL 




Drainage Works — River Shannon, Sub-Heail 11.. 

290-11 4 



Le.^— Appropriations in Aid (Sale of Rails), . 

250 0 0 





40 11 4 


Compeiisiition— St. Stephen’s Green Park, Sub-Head I., 



1,600 0 0 




— 

218,110 14 'J 


2. Riilwats, Ireland 

Vote. — Olas.s I. No. 14. 


(a) Repayments to County Councils under Tramirays 
and Public Companies Act, 1883. 


County. 

Cnvan, 

Clare, 

Cork, 


Donegal. 

Dublin, 

Pernian 

Galway, 

Kerry, 


■igh, 


Leitrim, 

Mayo, 


Sligo, . 
Tytionc, 
Wicklow, 


Railwfiy, 

Cavan and Leitiini, 

South Clare, 

West Clare, 

Cork and Muskerry, 
Donoughmore Extension, 

Sebull and Skibbeveen, . 
Timoleagne and Courtmacsberry, 
. Donegal and Killybega, . 
Stranorlar and Gleuties, . 

Dnblin and Bleesington, . 

Clogber Valley, 

Lougbrea and Altymon, . . 

Headford and Kenmare, . 
Killorglin and Valentin, . 

Cavan and Leitrim, 

Claremorris and Swineford, 
Ballinrobe and Claremorris, 
Athenry and Tuam {E.\tension to 
Claremorris), . 

Collooney and Swineford, 
Clogber Valley, . 

Dnblin and .Blessingtoii. 


I 


1 793 

0 

1 1 

2,400 

0 

0 i 

1 2,897 

10 

0 : 

j 1,350 

1C 

8 : 

! 600 

0 

0 i 

: 1,140 

0 

^ I 

' 700 

0 


10 

0 

0 ! 

201 

12 

0 : 

407 

9 

7 

882 

16 

5 

1,200 

0 

0 

1,400 

0 

0 

2,86;’> 

4 

0 . 

400 

0 

0 i 

, 1,222 

8 

2 

1 930 

0 

8 

: 467 

18 

3 

; 2,037 

7 

S 

! 276 

17 

11 i 

j 22,181 

0 

5 


(6) Stranovlai' and Gleuties Railway, —balance of Ex- 
penditure under Act of 1889, 

(c) Instalments of Annuities in repayment of Advances 
by National Debt Commissioners (j£542,6fl0), 
«nder Railway Acts, 1889 and 1893, 

W Do. do. 

(£11.^,833) under T ramways Act, 1895, . 

N*) Do. do. 

(£359,000) under Rail'ways Act, 189(5, . 


Carried forward, . 



5,267 16 6 ' 


65,097 7 0 
13,586 4 0 
18,623 16 6 

125 356 4 ; 

i ~ 


346,685 9 < 
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70 APPENIMX (H) TO SEVENTY-FIRST REPORT OK THE [1902-1., -,o 


All Account sho-.Tiii!: the Ueceipts and Expenditure of the Commisbioeu 




(H 1-)-PAKLIA11EXIakv 

1 

UEOEIPTri — conliniied . 

A S . (1, 

^ 3. d . £ ^ 

— 



Bro’ijfiit forwiiril. 

i 

; — 360,777 1C 7 

, Haiwats Act, 1896 (Non-toird Account) : — 



Received from National Debt Commisaioncrs, 

— 

*80,000 0 0 ’ 

„ in respect of TTadic Receipts, . . > 

1 

1,810 17 9 

&1.810 17 9 


OPFtOE OP Public Works. CtAss II. Vote *fo. 38 
Yolo, .... 


6. Adjustments .atfectinq the Votes for 1901-2. 


Public Works and Boildinos. 

Sundry Buildings i — 

Pm-chaae of Sites, 

New Works, 
ilaintenanco, 

Furniture, 

Fuel, 

PhcBuis Park National School, 


56,327 0 0 


16 13 8 : 

20 9 7 , 
65 12 1 ! 


101 17 


Oppioe op Public Works : — 
Salaries, 

Trarelling Exjieuses, 

Land Improreiaent, ic., Loaics 
AppropiiatioDs in Aid, . 


0 10 2 ! 
0 7 
0 S 6 i 
10 0 


479,019 12 ^ 


‘ by nanuitisj which are eb»rge*bl« on Parliamentary Tot«. 
Ofw of FuUtc Worha, Dublin, Is« May, 1903. 
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t.f PfBLic Works in tiio Year ended 3lst March, 1903. 


VOTES AND GRANTS— con^iiiwed. 


EXPEND ITUR.E — continued. 




d. £ 


d. 


Brought forward, 


346,685 


0 


KiiLWATS Act, 1896. (No\-votJ';i) Aoooont) ' — 
Railwais : — 

BuQorana and Carndouagh, 

Letterkeiiny and Burtonport, 

Coach and Steamer Servioes : — 

Killaloe and Dromod— Subsidy to Shannon 
ment Company, 

Listowel and Tavbert Coach. 

Tatbert and Kilnisli Steamer, 

Ennistymon and Bailyvanghan Coach, . 

. Boofikey and Dromod Coach, 

Sligo and Belmullet Steamer, 

Marine Works Charges, 

General Okakoes, > . 


Develop- 


1,000 0 0 
742 U 7 
597 9 7 
315 9 2 
83 14 0 
4,493 15 1 
320 11 4 


3,734 12 11 
77,042 2 5 


7,553 13 9 
1,143 8 5 


89,973 17 


a 


i 0. Office of Poblio Works. Class II. Tors No. 38 : — 

1 Salaries, . ..... 

j Travelling Expenses, ..... 

Incidental do., 

Land Improvement Act and Land Law Act, 1881, Loans 
: Expenses, . . . . . . 


Less .Appropriations in Aid, 
Net Charge against the Vote, 


6. Awcbtmentr affecting the Votes fob 1901-1903. 


26,908 3 2 i 
2,770 18 3 I 
305 13 11 ! 

8,707 16 10 j 


38,698 12 2 
3,412 U 4 


.35,286 0 10 


Public Woeks and BuiLoiNfiS. 

Sundry BniiDiNos 

New Works, 

Maiiitenauce, 

Pumiture, 

Pnel, 

PhcEuix Park National School, 

Office of Public Woitica: — 
Salanes, 


Balance — Gasli, .... 

Imprests, 

Grants undmwn from the Exchequer, 


29 0 6 
4 8 3 
14 0 7 
1 12 2 
0 10 7 


49 12 
13 I 


1 

1 





472,008 

0 

6 

3,660 

12 

2 




1 

: 351 

0 

0 




j 3.000 

0 

0 

7,011 











479,019 

12 

8 


O. H. Bbaddeil, AcminianL 
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APPENDIX {H) TO SEVENTY-FIRST REPORT OF THE 


[1902-1905. 


(H 2.)— An Account showing the Eeceipts and Expenbituee of the CoMjiissiosEh- 


PUBLIC ’R'ORKS LOa:s.' 


To Balanoe, 1st April, 1902, 
Public Works Loans: 


Vote o{ Credit 1901-1902, £800,000— National Debt Oommissioners, 
1902-1903, £800,000— 


300.000 0 0 

460.000 0 0 


^ s. d, 
37,961 5 6 


760,00.) 0 0, 


787,961 5 6 

Office oJ .PubUc Works, Dublin, Ui May, 1903. 
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1902-1903.] COMiMISSIONEBS OF PUBLIC WORKS, IRELAND. 


of PcBLic Works ia tlie Year cnaed 3lst Jlareh, 1903. 


Bv Public Works Loans, 

Amount arlvaneed on Loans, viz. : 

Ootmty Councils, 

! . Railways, 

Harbours, Docks, <ko., 

Qnames, Mines, <kc., 

Housing of tlie Wovkiog Classes. 

Glebe Loans, 33 & 34 Vic., c. 113, 

Public Health, 37 & 38 Vic., c. 93, 

Public Buildings, ifcc., • . . , 

River Drainage Maintenance, 29 & 30 Vic., o. 49, 
Rivei* Drainage, 26 & 27 Vic., c. 88, &c., 

Land Improvement Prelirainaiies, 

Lunatic Asylums Buildings, I <fc 2 Geo. IV., e, 33 
Liiboui-ei-s’ Acte, . , . , 

Land Improvement, 10 Vic., o. 32. &c., . 
National School I'eacliers’ Residences, 

Dispensary Houses, 

Workhouse Buildings, ic., 

Acquisition of Small Dwellings, 

Non-Vested Schools and Training Colleges, 

Land Law, 44 J: 45 Vic,, c. 49, s. 31, 


Balance unissued. 



0. H. Bbaddell. AccouHlnnt 
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APPENDIX (H) TO SEVENTY-FIRST REPORT OF THE [1902-1903. 


(H 3.) — An Account sho-wing tlie Receipts and Expenditure of the Commissioxeej 
^ELIC WORKS LOaXS 



Kepayments 
(Frinulpai and 
Interest). 

Touts. 

To Public Works Loans : — 

£ S. d. 

^ .. i 

Amounts rsceivett in rciwiym ent : — 



County Councils, ........ 

3,950 18 6 


Local Boards, 

3, 182 19 11 


Roads and Bridges, ..... . • 

5.3.57 12 6 


Inland ITavigations, . . . . . • • 



Public Buildings, ....... 

2,003 8 8 


Railways, . . . . • • • ■ • 

10,698 1-3 2 


Quarries, Jlines, aiul Xliscellanwms, ..... 



Harbours, Docks, &e., ....... 

Laboui-evs’ Dwellings iu Towns, ...... 

Artisans’ Dwellings, ... ... 

18,798 14 6 
9,704 17 11 
827 12 1 


Housing of the Workiirg Olusses, ..... 

30,895 8 4 


Glebe Loans, ........ 

31,388 13 7 


Public Hei'.lth, ........ 

123,043 17 7 


River Drainage Maintenance, 29 «k 30 Vic., c. 49, ic., . 

Ri^•er Dtainage, 26 & 27 Vic., c, 8S, . . . . 

683 6 5 
33,226 11 0 


Loans per Act 37 Geo. III., c. 34, ..... 

180 0 0 


fAud Improvement Preliminary Expenses, .... 

I.unatic Asylums Buildings, ...... 

1,404 17 1 
84,012 11 8 


Building Schools, ....... 

Seed Supply. 1890, ....... 

., ■ 189D, . ....... 

24 14 0 
Na. 

Nil. 


„ IS98. ....... 

.510 18 5 


Emigration, ........ 

175 18 0 


Laboui'era Acts, . . 

Land liupi’ovejiient Loans, ...... 

103,035 12 3 
93,310 0 11 


National School Teacbers’ Residences. ..... 

10.087 18 4 


Dispensary Hou.se.s, ....... 

6,286 19 2 


Workhouse Buildings, ....... 

3,077 19 11 


Acquisition of Small Dwellings, ..... 

.552 2 6 


Non-Vested Schools and Training Colleges, .... 

4,690 3 5 


Lsind Law, 44 k 45 Vic., c. 49. s. 31, . 

70,916 4 11 


Land Act Loans, 33 <k 34 Vic., c. 46, . 

14,243 7 11 

673,423 16 0^ 

Local Loans Pund Premium Account, ...... 


34 13 2 

To Church Fuud Loans : — 



Land Iminovement, ....... 

Sanitary, 

.-Arterial Drainage, ...... 

33,770 7 3 
1,293 14 9 
76 15 4 

35,140 17 4 
708,599 n S 


Oj)ft’ce of l^uhlia IForiv, Dublin, ls< May, 1903. 


(H 4.;— LAND IMPROVEMENT 


1 

1 

RECEIPTS. 1 

£ 8. d. 

£ ad. 

Balance from last Account, .... 

. . 


66 16 3 

Amount received from Propi-ietors iu Reiayment of Preliminary Expenses, 
11 j. Loans Advances, 

- 

1,404 17 1 
1,200 0 0 

Balance, . . . . , 



33C 13 3 



• 2,998 6 9 


O^ce of Public Works Dublin, 1 it May, 1 903, 
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:9u:J' 1903.1 OOMMiySIONERS OK-TUBLIO WORKS, IRELAND. 

'PrBUC Works in the year ended 3Ist March, 1903. 

:;EPAY.\IENTS. 



-i 


673,42.3 16 i> 
34 18 2 


— '35,140 17 4 

708,599 11 6 
. Bbatidbll, Acconntavi. 

PRELIUINAETES, 1902-1903. 


EXPENDITURE. 

■£■ «. d. 

£ s, a. 

■ ^“Ouat paid for Preliminary Investigations, Advertising, Sciivenery, Ac., 

— 

1,593 9 8 

imount transferred to Loans Repayments, . . . 

\ 

1,404 17-1 

1 

1 

2,998 6 9 


O. H. Bhapdell. Accountant. 

U 
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amount transferred to Katioaal Debt Connnissioners, . 
Ditto, 


i By annumt transferred to Irish Land Commissionei-s, .... 

oTi 
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APPENDIX (H) TO SEVBNTY-FIRST REPORT OF THE 


[1902-19o;| 


(H 6.) — SEA nSHERlp^ 
An Account showing the Receipts and Expenditure by the Commissionerb of Public W " 



' £ s. d. 

f 

RECEIPTS. 


ff, 

Balance from last Account, I . . . ... 


a, 412 3 0 

Contributions received towards cost of works, viz. : — 



Congested Districts Board for Kilronan Pier, .... 

1,000 0 0 


Galway County Council — Spiddal Pier, . . . . 

300 0 0 

1,300 0 0 

Amounts received in repayment of Loan — 


Carrigaholt Harbour, ....... 

296 11 4 


Kilmote Harbour, . . ■ . . 

107 3 1 


Ballyhalhert Pier, . . .... 

129 13 6 


Clogher Head Breakwater,] ....... 

535 17 10 


Seafield Pier, . ...... 

109 6 0 


Greystoues Pier, ... .... 

171 13 9 




1,350 5 6 ; 



11,062 8 6. 


e of Public WorJce, Dublin, Isi May, 1903. 


(H G.)— An Account showing the Receipts and Expenditure by the Cohhissiombj 

MISCELLAREOCS 


To Balance fron' last Account, , 


1. Deposits for I’liEiiHiKAEr Expenses of Loams, ic. 
Receive*!, 


-i. Railway and other Asbxtration Expenses 14 4; 15 Vic 
c. 70 : — ■’ 

Received from Railway Companies and others, to meet 
Expenses of Arbitrations, • . . . 


3. Abierial Lhainaob DEPOstra, 36 4 27 Vic., c. 88, 4c. 

Received from Drainage Boards on Account of Preliminary 
and other Expenses, . ' . , ^ 


4. Piers— ‘W oBRS— 9 Vic. c. 3 

5. Piers— P.epaisb— 16 4 17 Vic., c. l«(i 

5a. Teelin Pier Repairs;— 

Contribution from Congested Districts Board, 

Carried forward, 


£ s. d. 


1,21C 17 i 


16,270 12 11 
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of Public Works, Ireland, during the Year ended 3lst March, 1IJ03. 
SERVICES. 


EXPENDITURE. 

£. s. d. 

1 

£. s. d. 

£ s. d. 

1. Deposits foe PBELimiNARr Bipessbs of Loans, &c. : — 




Paid, . ...... 

~ 


1,093 9 I 

1 2. Bail-wai and other Abbitbation Expessss, 14 Jt 15 Yio., 




c. 70 : — 

: Paid to Arbitrators, (fee., . . . . . 

- 


455 1 4 

3. Abtekial Dbaijtaoe Deposits, 26 & 27 Vic., c. 88, &o. 




Paid on account of Tees, &c., .... 




L I'lEES — WouKs — 9 Vic., c. 3 — 

- 

- 

- 

1 3. Piers — Repairs — 16 (.t 17 Vic., o. 136 ; — 

- 

- 

- 





i Expended, ...... 

— 

63C 19 7 


Refonded to Congested Districts Board, . 

— 

25 4 5 






Carried forward, 



2,210 14 5 
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.1PPENT)IX (H) TO SEVENTY-FIRST REPORT OF THE [1902 i<,o= 

(H (j.)— A n Account showing the Receipts and Expenditdre of the rVu 

'-OMMiSgioxij, 

• ^ISOELliSB-, 

RECEIPTS — £. t. d. ^ s. t/. a- , ' 

Brought forward, . . — IB’iOp'*]-' 

6. Inland Natigaticn . - 
Shannon Eiver; — 

Kents, ....... — 3,(381 n q 

Tolls, ....... 3,063 8 10 

Less robnte allciwefl to Gvanil Canal Company (year), . 190 8 5 


Law Costs Recovered, . , . 

Biire of Ih'iidger, . . . . . 

Cost of rei>airiug Damages, .... 
(Jcntributioa to Coat of Constmctioii of New Bridge 
at Kallaloe, ..... 


7. Arterial Drainage Maintenancjs Works : — 

Killard District : — 

Receivetl (Instalment on Account of Loan), net. amount, 
Do. Sundries, . . . . . 

Saleen Lough District: — 

Received (Instalment on Account of Loan), 

Upper Gully District . — 

Received Instalments on Account of Loan, 

Do. Sundries, . . . . , 

8. National WostMESTS, 32 & 33 Vic;, c. 42, and 55 & 50 Vic,. 

0. 46 : — 

Sale of Stocic, ...... 

Dividends on Stock, <tc., . . . . . 


£ ». d. 

£ E. d. 

- »■ 1: 

— 

— 

16,2(0 12 i; i 


3,681 11 9 


3,063 8 10 



190 8 5 



— ^ 

2,S72 18 6 


10 0 0 



! 1 15 0 


: 

: 42 2 1 


j 

1 5 0 10 


i 

i 50 0 0 




109 3 11 




5,663 U 1 ( 


232 19 11 

j 


1 15 6 


- 

- 

1 10 1 

_ 

417 15 1.0 


~ 

1 19 9 



933 6 8 




933 6 $ 


Carried forward, 


23,533 U *T 
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;,02-19<'3.] commissioners of public WORKS, mELAiNU. 

3fPtJBUC Works in the Year ended 3ist March, 1903 . 


EXPENDITURE— 

£ s. 

d.' 

£■ s. 

d. 1 

1 £ s. d. 

.brought forward, 

■ 


- 


\ 2,210 14 5 


Shannon River; — 


DIViSloN. j 

Ni'W Works. 

1 Salaries. Travel- 
Iln;;aii'l In- 
cidenCal Expenses 
ofStiiir 

RaiaiM ol Look i 
Houao. 1 , Oat«9, { 
Bridires and ' 
Maaonry. j 

Rmtiirs of Hoada 
Banks, raths, 
Drain.- and 
Dri>d»inir. 

Total. i 

1 

1 

& s. d.\ 

£ s. d 

! £ s. d. 

£ S. fl. 

1 £ 8. d. 

Limcriok, . , 

1 499 18 11 

385 1 10 

; 371 2 1 

321 8 6 

1,577 11. 4'f 

■ Killidoe, 

i 158 6 9 

241 11 3 

144 4 8 

1 186 5 8 

i • 730 8 4 1 

1 Upper Shannon 

' 130 10 0 

449 7 3 

378 18 1 

1 390 3 9 

1,348 19 1 j 


Gkseral Charges : — 

Superintendent’s Salai'y and Ti-avelling Expeases, Bepuirs uiid 
Renewals of Buoys and Piles, Boats and Barges, Repav- 
iiient of Glare Castle Pier Loan, Taxes, . . 2 017 14 


7. Arterial Draikase Maintenasck Works: 
Killard District : — 

Kxpended on Works, 

Saleen Lougli District- 
Expended on Works, 

Upper Gully District — 

Exi»mled on Works, 


8. National Moncments, 32 & 33 Vic., c. 42, and 55 & 56 Vic., ' 
c. 4'3:— 

General Charges— 

Salary and Travelling Expenses of Principal Surveyor | 
anfl Clerk of Works, Caretakers’ Wages, Tncidenls, ic., ; 
Works— ’ 

GlenthUougli, Seven Churclics, . . . . : 

Monastevboice, ...... 

LougLinisland, 

St. Oolumb’s House, Kells, . . . ' . i 

Maghera,. 

Corconiroo Abbey, 

Kilcounell, 

' Oughtmana, . . . . . | 

Donaghmore, . . 

Dromiskin, . ... 

Annaghdown, . . . . . . i 

Fenagh, 

Ross (Ruins of Abbey), otherwise Ross Errilly Abbey, . ; 
Holycross, . . . . . . | 

Killala (Ruius of Moyne Abbey), 

I Cashel and Islands. luchclernim (or Quaker’s Island), . 

j Banagher, 

Cranfield, . . . . . ; 


Dungivan Church, .... 

Drumcliff, ..... 

tniahiraan (Aran), 

Inisheer or Soutlx Aitin Island, 

Clones -Rains of Round Tower and Abbey, . . 

Inishnior or North Aran, 

Timoleague, ..... 
Killaloe — Hol^ Island — Ruins of St. Planuan’s Chuix;h, 
Newtown Abbey, Co. Meath, 

Mellifont Abbey, Co. Loutli, . . . • 

Ennis Abbey, . . . . ■ 

Ardmore Cathedral, ... 

St. Michael’s Church, Great Skelligs Bock, 

Errill Old Church, .... 


Carried forward, 


. 

i 

i 

i 

— j 234 15 5 

- 

- 1 2 ‘ ° 


. ~ ! 419 15 7 


.338 0 11 1 

9 0 

6 • i 

11 2 

6 

7 7 

0 

14 17 

9 

10 8 

6 

3 9 

10 

26 16 

0 

1 0 7 

6 

12 0 

0 

: 1 0 

0 

1 CO 10 

0 

' 2 0 

0 

56 15 

10 

i 16 3 

0 

4 0 

0 

S 0 

0 

1 2 12 

6 

1 5 

0 

: 3 0 

0 

0 7 

0 

0 12 

0 

I 10 

0 

1 10 

0 

0 2 

8 

61 0 

1 

0 0 

0 

5 5 

6 1 

104 17 

6 1 

0 5 

0- 1 

11 11 

0 

12 10 

0 

3 0 

0 


4.58 11 8 

\ 


- 

1 — 9,338 15 9 
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(H 6.) — An AccotrNT showing the Rbceipts and Expenditure of the Com 


NlSSIojjj, 


RECEIPTS — conlinued. 

i 

1 £ s, 

£ 8. 

Brought forward, 

- 

- 


MISCELLAJJEoti 



23,523 U 5 


fl. Sea and Coast Fisheries Fond, 47 & 48 Vic., c. 21, and 
54 A 55 e. 48 ; — Non-oongested Districts. — 
Diridends, . . . . . 

Sale of Stock, ...... 

Repayments of Loans, . ... . 

10. Linen Hall, 41 Vic., c. 1 

Rents, &o , received, . . . . . 

11. Galwat HARa-DO'tt Rkoeiter'b Aoooont 

Does, &c., ....... 

Sale of Crane, ...... 


12. SoDTHERN Raiiwai;— i 

Revenue, after deduction of Working Company’s charge, 1 
andTelegraph Rent, for year ended 31 st D^ember, lOM, 1 
Amount received for payment of Baronial Guaranteed ! 
Dividends, - . . . . . 


385 0 0 
2,846 3 3 


2,731 3 3 
401 13 5 


2,983 14 11 
! 7 18 0 

2.991 12 U ! 


4,338 18 10 i 

3,145 0 0 

7,483 18 iO 


13,. Lettebkennt RAiLWAr:— • 

Revenne (after deduction of Working Company’s charge_>, 
for period 1st October, 1901 — 30th September, 1902, . 


2,394 15 9 


14. Sttnurt Accounts ; — 

Curragh of Kildare— Rents, 

Land Commission (Cliurch Property Department), . 
Chief Secretory’s (Ardens, 

Board of Adminilty, .... 
Island Bridge Waterworks, 

Loans Insiirance, ..... 
Income lax, ..... 
Fishery Loan Fund — Stamps, 

Contractors' Deposits lodged with Tenders, 

Drainage Works — Closing Account, 

Railway (Ireland) Act, 1896— Gross Traffic Receipts, 
Tempi>rary Receipts — for lodgment to Votes, Loans, &c., 
Departnieiit of .Agriculture. 


99 

260 

477 

46 

19 

1,025 

1,516 

4 

101 

13 

1,954 

1,288 

771 


Office of Fuhlic Works, Dut/wi, let May, 1903. 


5 3 
0 0 

13 1 
19 3 
11 6 

7 10 
4 3 

14 11 
4 0 
3 0 ' 

7 4 I 

19 1 ; 

14 3 I 

7,579 3 9 


47,106 2 'i 
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1902-1903.] COMMISSIONEES OF PUBLIC WORKS, IRELAND, 
of PcBtic Works in the year ended 31st March, 1903. 


EXPENDirURE-~con<m«€d. 


Brought forward, 


9. ?BA A»D Coast Fishkb,ies Fund, 47 & 48 Vic., c. 21, and 

54 & 55 Vic., c. 48 : — Noinjongested Districts 

Advances on Loans, <kc., .... 

10. Lises Hall, 41 Tic., c. 1: — 

Rent paid, ...... 

Labour, ....... 

Transfer to His Majesty’s Exchequer, 

•11, GaIiWai HASBotTB Reobivsr's Acoount : — 

Repayment of Loans — Annuities, on account of, 

Salaries, Maintenance of Works, <fcc.. 


12. SoniHERS Railway: — 

Interest on Loan, . ..... 

Gt. S. & W. Railway Co. — Rent of Thurles Station, &c., . 
General Charges, ..... 
Dividends on Baronial Guaranteed Stock, {year to 31st 
December, 1902), ..... 


13. Lytterkbmmy Railway : — 
Interest on Loan, . 
General Charges, . 


U. SnsDRY Accouhts : — 

Curragh of Kildare — Payment to Gommiasioiiei's of Woods 
and Forests, . .... 

Land Commission (Church Property Department), . 

Chief Secretary’s Gardens, .... 

Board of Admiralty — Costs of preparing Leases, . 

Island Bridge Waterworks, .... 

Loans Insurance, 1 .... . 

Income Tax, ...... 

Fishery Loan Fund — Stamps, .... 

ContractoTs' Deposits refunded, . . . . 

Drainage Works — Closing Account, 

Railways (Ireland) Act, 1896.— Transfer to Votes, and pay- 
ments to Railway Clearing House, 

Payments in respect of Temporary Receipts, 

Department of Agriculture — Expenditure at Model Farms, 


Balance, 


£ s. d. 

Imprests, . 23 19 4 1 

Cash, .13,976 18 2 / 


£ t. d. 

£ s. <!. 

£ s. d. 

~ 

~ 

9,338 15 9 

— 



3,831 « 7 

— 

145 14 10 


— 

0 10 7 


— 

300 0 0 




446 5 6 

— 

1.834 0 0 


— 

1,197 10 10 



— 

3,031 10 10 



3,000 0 0 


— 

914 1 1 



547 7 u 


_ 

3,145 0 0 




r,()06 8 6 


2,400 0 0 


— 

173 6 0 




2,572 6 0 


94 . 0 0 


— 

331 3 9 


— 

420 7 10 


— 

19 14 10 


— 

18 16 10 


— 

1,374 12 4 


— 

1,567 10 9 


— 

4 6 2 


— 

89 0 0 


_ 

1,954 7 4 


— 

1.206 18 11 


— 

208 1 1 3 




7,289 10 0 



33,106 5 1 

— 

- 

13,999 17 6 



47.106 2 7 


O. H. DuAIit'BLL, AtiCourtUmi. 


Pri 


ilied image digitised by the University of Southampton Library Digitisation Unit 


82 APPENDIX (H) TO SBTENTY-FIEST REPORT OE THE 


(■H 7.) -'Arterial DEAisiuj __ 
These Works are executed by District Bcara'- 
ScHEDULE. — A bstract of Final Awards, and Reepp' 


liijtriois. 

Counties. 

Dste wlieu Award - 
made tinsl. 

Area of 
Flooded or 
Injured Lands, 
which have 
been Drained 
or Improved. 
Statute Measure 

Cost 
per Acre 

Proprietors, 
of the 
Drainage, 
indudlng 
Interest, Ac. 

Increase in the 
Annual Letting 
Value 

of these Lands, 
caused by 
Drainage. 

AOOllDtof S!. 

iDstilni^u -;j 

psysbk '.r. 

belf-tKirlj, Sj- 
>0 tepsr Cut. i 3* 
»iCi iiltmi, !■; 

»ft«tii(do-tiii| 
RedriDpttGaf, s:i 




A. 

R. P. 

£ 

s. 

d. 

£ s. 

d. 

^ '<■ d. 

Athboy River. . 

Meath, 

4th April, 1 86fl, . 

1,388 

0 27 

8 


5 

569 16 


- - e 

BiiUinacourty, 

Limerick, . 

2nd Oct., 1875, . 

179 

0 5 



8 

82 0 

1 

I :z 1 

Ballyadami!, . 

Queen's, . 

9th Oct., 1883, . 

833 

2 0 



S 

204 15 

0 

41 U) JO ; 51 

BallycolHton, 

Tipperary, 

9th Oct., 1891, . 

287 

1 19 


14 

6 

93 7 

8 

j 40 10 11 . ai' 

Bttllynucame, 

King's and Queen’s, . 

9th April, 1868, . 

2,602 

1 23 


7 

5 

516 14 

0 

a.- t 

Ballytelgue & Kilmore. 

Wexford, . 

9th Oct.. 1888, . 

3,932 

3 22 



10 

1,335 4 

9 

’ 315 2 4 4J ■ 

Baltracey, . 

Kildare, . 

I3th Mar., 1875, 

i,955 

2 30 



5 

568 4 

3 

{ := : 

Barnftk}Oe, . 

Limerick. . 

3rd April, 1883, 

1,017 

1 32 

9 

15 

1 

607 19 

9 

\ 157 18 8 Ml 











( 33 18 7 ' ffi 

Boolinarrig, . 

King’s, 

27th Mar., 1875, 

926 

S 20 

3 


1 

197 12 

8 

{ r 

Brickey Rivof, . 

Waterfni-d, 

26th Sept., 1870, 

829 

1 20 

5 


3 

297 2 

1 

«- ; a 

Bride River, 

Cork. 

9th Oct., 1882, . 

1,269 

3 4 

6 

15 

8 

531 3 

2 

154 4 slil 

Bunkey, 

Limerick, . 

8 Oct., 1898, . 

868 

1 20 

1 

19 

2 

138 2 

5 

I 13 4 SMi 
) 48 13 4 ' 36 

Camogc, 

lameriok, . 

26th Sept., 1876, 

1,260 

3 0 

9 


1 

577 4 

8 

196 14 9 ' 33 

Carrigrohane, &c., 

Cork, 

2nd April, 1900, 

624 

2 20 

7 

12 

1 

250 13 

6 

116 U U ' 69 

Clodiagb River, . 

Tipperarj', 

30th Way, 1872, 

1,657 

1 4 



7 

398 6 

7 

a— ® 

Cashen, 

Kerry, 

9th Oct., 1890, . 

4,784 

2 19 

2 


0 

583 14 

4 

249 5 10 4fi 

Counell. . . . 

Kildare, . 

19th .Tan., 1870, . 

747 

2 0 

3 


5 

171 12 

2 

a— : d 

Currygrane, 

Longford, . 

9th Oct., 1882, . 

114 

3 37 

5 


4 

27 14 

1 

7 9 0 91 

Derriiilougti, 

King’s, 

8th Oct.. 1874, . 

()22 

0 30 

3 


5 

143 15 

4 

{ r ' 1 

Doobyle, 

Limerick, 

9th Oct., 1871, . 

409 

2 32 

6 


7 

145 9 

2 


Douglas River, . 

Carlow, 

81st Mar., 1875, 

3,088 

2 (1 



3 

922 18 

0 

1 a— «i 

Dunderry, . , 

Meath, 

N’ot yet under 








_ 

Elplun. 

Roscommon, 

award. 

26th Mar., 1872, 

3,395 

S 12 

4 

11 

2 

1,036 J 

10 

a— * 

FolL’stowii, 
Tlo . . 

Meath, 

Do 

■ 

9tb Oct., 1888. . 

201 

3 32 

6 

2 

' 


s 

{ 28 11 5; 


- 



— 


— 



Fninfcford River. 

King’s, 

27th Mar., 1875, 

1,204 

2 0 

6 

5 

3 

414 16 

0 

i r ;■ 

Do., 

Do. ... 

4th April, 1884. . 

_ 



_ 


_ 


8 18 2 

Giirristoivii andDelviii, 

Meath and Dublin, . 

3rd April, 1882, . 

3,222 

0 13 

1 

9 

4 

461 3 

0 

{ 97° 8 2 J ' 

GlAsheeu, . . . 

Dork, 

4th April, 1880, . 

1:13 

1 0 

10 

9 

4 

in 16 


{ 31 15 10 i !' 


Carried forwiu'd, 


37.448 

2 21 

- 

10,447 Oil 

1,644 0 10 j 


ti Tliese churges have exjiired. 
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Totit Amount' 
Adraoccd. 
inclnding Interest 

to date of 


Portion of 
Total Adronces 
charged to 
Conn tie: for 
Public Works, 
or refunded b; 
Drain.ige Board. 


Becelpts (Principal and Interest). 


For year 
March, Iboa. 


Total to 
Slat March, 
1903. 


£ S. d. 

H,U1 16 2 


! 3,660 8 0 

! [ 1,491 8 0 

5,975 9 1 

13,741 5 0 


8,186 17 9 
/•2.350 0 0 

j| 3,107 2 4 
4,823 12 0 

8,725 8 3 
I 1,763 R 0 
11,745 19 6 
1 4,749 10 9 
6,938 1 1 6 
10,054 16 0 
2,482 18 0 
628 15 0 

I 2,105 12 9 
2,513 6 0 
13,663 6 8 
tl.ooo 0 0 
15,940 17 0 
I 1,031 12 0 
403 13 0 
I 6,746 8 4 
675 17 4 

I 4,948 15 0 

I I 1,394 19 0 


I 


350 

•609 


15 2 
12 7 


2 6 
0 0 
0 0 


11,141 16 2 
1,268 3 10 
8,570 18 0 
j. 1,357 18 0 
5,975 g 1 
13,741 5 0 
7,860 6 0 

7,577 6 2 
2,350 0 0 

8,107 2 4 
4,823 12 0 
8,615 5 9 


1.7: 


8 0 


45 0 0 
80 0 0 


11,545 19 6 
4,749 10 9 
6,938 11 6 
10,054 16 0 

2.482 13 0 
628 15 0 

2,065 12 9 
2,513 6 0 
13,473 6 8 

15.482 17 0 
1,031 12 0 

358,13 0 
6,666 8 4 
875 17 4 
4,723 15 0 
1,394 19 0 


k 158,816 12 5 1 
/2,850 0 0 ^ 


2,577 10 3 


15,952 14 5 
1,775 11 9 
3,732 0 4 

I, U1 5 10 
8,461 10 I 
8,534 15 5 

II, 532 6 5 

8,826 1 9 
1,587 1 1 8 

4,346 6 5 
6,163 14 7 
6,361 15 2 
461 II 6 
14,066 19 5 
350 Ifl 7 
9,861 9 3 

6,573 18 4 
3,533 I 3 
656 5 9 
2,950 0 1 ! 
2,203 16 8 
19,556 9 3 

22,009 8 6 

926 3 5 
471 11 C 
9,595 17 11 
989 19 10 
5,614 17 7 
1.209 0 10 


1 10 I 
3 15 4 


I 3 1 
1 10 11 
7 8 10 


■ 10 


157,589 2 2 


178,487 3 6 


0 10 I 
18 0 8 
182 12 0 
63 11 8 


15,952 14 5 

I, 775 II 9 
8,865 2 0 
1,183 14 3 
8,461 10 1 
8,954 17 7 

II, 532 e 5 

9,170 11 10 
1,664 7 0 

4,346 6 5 
6,163 14 7 
6,654 18 3 
558 2 5 
14,334 8 3 
678 6 6 
9,861 9 3 
6,039 3 8 
8,533 1 3 
670 19 9 
2,950 0 1 
2,203 16 8 
19,556 9 3 

22,009 8 6 
983 6 3 
471 11 6 
9,596 8 0 
1,008 0 0 
5,797 0 7 
1,272 12 6 
181,369 8 5 


Athboy Siver. 
Ballicacourty. 
Balljadams. 

Ballj'coUiton. 

Ballynacarrig, 

Ballytague and Kilmoie. 
BaltKicey. 

I Barnakyle. 

Boolinarrig 
Brickey Riven 
Bride River. 

Bunkey. 

Catnoge. 

Carrigrobane, &o. 
Clodiagh River. 

Oashcn. 

GonncU. 

Curtvgraae. 

Deninlough. 

Doohyle. 

Douglas Riven 
Dtinderry. 

Elpliin. 

Follistowa. 

Do! 

Frankford River. 

Do. 

Garristown and Delvin. 


• Eefimded by Drainage Board, being portion of advances not espended. 

r.. 5i„ „.i«y .. ..a wig.. 

Board, tras expended. 


t Ifot yet under charge, 
received from county nod paid over to Dr^nage 

N 
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APPENDIX (H) TO SEVENTY-FIRST EEPOET OF THE [1902-1903. 

(H 7.) — Akteuial Deaisagi!.-, 

These Works are executed by District BoarJa ia 


Districts. 

Coon ties. 

Date wUen Awards 
made final. 

Area of 
Flooded or 
Injured Lands, 
which have 

been Dtaiued 
or Improved. 
StatuteMeaeure 

Cost 

per Acre to 
Proprietors 
of the 
Drainage, 
iacluding 
Interest, Ac. 

Increase In the 
Annual Letting 

of these Lauds, 
caused by 
Drainage. 

Amoastof 

laat&imeDts 

parable 

half-yeerit, 

after dedmiinj 
Kedemptieoa 

eb 

[li 





A. 

R. P. 

£ 


d. 

£ 

s. 

d. 

£ A d. 




Brought forwa:M, 


37,448 

2 21 


- 


10,447 

0 

11 

1,544 0 10 



Greanagh, ■ 

Limerick, . 

4th April, 1890, . 

2,250 

3 24 



4 

544 


0 

286 11 5 

45 


Golly, .... 

Queen’s, . 

4th Oct., 1873, . 

1,064 

0 10 

4 

4 

11 

242 

13 

9 

\ ^ 

“ 


Gully Upper, , 

Queen’s, . 

14th Mar., 1876, 

508 

1 18 


13 

7 

129 

12 

2 

33 4 3 

34 


Hogan’s Pass, 

Tipperary, 

9th Oct., 1886, . 

855 

1 29 


13 

0 

288 

13 

10 

121 1 3 

33 


Inny, Upper, . -j 

Heath, Westmeath, 
Longford, & Cavan, 

1 4th April, 1881, 

11,675 

2 7 



3 

2,780 

2 

4 

1,637 0 10 

47 


Island Lakes and 1 
Glore River. / 

Mayo, . . . 

2nd April, 1875, 

1.457 

0 32 

5 

16 

6 

443 

5 

6 

66 2 4 

29 


Kildare, 

Kildare, . . . 

29th Sept., 1877, 

2,847 

3 30 


11 

6 

506 

7 

10 

{ 67 0 4 



Killard, 

Cork, . . . 

9th Oct., 1894, '. 

20) 

1 0 



1 

153 

15 

3 

46- 6 2 

51 


Kilmastulla, . . 

Tipperary, • . . . 

26tb July, 1870, 

1,681 

1 16 

6 

10 

7 

582 

12 

2 


a 


Laracor, 

jMeath, . ... 

3rd April, 1880, 

879 

1 22 

7 

0 

7 

204 

12 

10 

116 IS 11 

44 


Lerr River, 

Kildare and Carlow, . 

9th Oct., 1885, . 

1,684 

3 20 

16 

8 

11 

636 

5 

0 

554 5 7 

61 


Lough Erne, . | 

Cavan, Donegal, Per- 
inanatrh, & Monashan. 

|4th April, 1891, 

15,327 

0 36 

il 

16 

11 

4,716 

11 

0 

2,848 16 6 

74 


Do. (Navigation), 

Do., . . ' . 

- 

- 



- 



- 


650 6 5 

18 


Lough Oughter, . 

Cavan, 

4th April, 1878, 

3,077 

1 30 

5 


11 

846 

16 

.9 

212 7 0 

38 


Mlford 

Cork, 

8th Oct., 1887, . 

1,015 

0 10 

8 

14 

9 

4C9 

0 

7 

203 12- 6 

40 


Morning Star, Upper, 

Limerick, . 

4th April, 1888, 

830 

2 35 

8 

12 

9 

356 

1 

0 

173 9 9 

41 


Mulkear River, . 

Limerick, . 

20th Sept., 1877, 

3,230 

2 24 

9 

4 

1 

923 

9 

1 

491 11 7 

36 


Nanny River, 

Heath, 

4th April, 1888, 

784 

3 0 

10 

5 

1 

585 

15 


197 19 5 

41 


Do., Upper, . 

Do., 

4th April, 1 888, 

163 

1 20 

6 

7 

9 

72 

11 


26 1 10 

41 


Owenroe, 

Do., 

4th April, 1888, 

2,207 

2 0 

5 

0 

9 

891 

7 


268 4 6 

41 


Farsonstown, 

Tipperary and King’s, 

251h Sept., 1874, 

2,719 

0 1 

4 

4 

6 

650 

19 

5 

206 10 6 

28 


Quinagh, 

Carlow, . ■ , 

19(h Jan., 1870,. 

680 

3 0 

3 

13 

5 

208 

i 

5 


c 


Ratbangan River, , 

Kildare, 

4th ApriL 1883, 

3,864 

2 3 

8 

12 

5" 

3,044 

19 

10 

1,204 8 1 

S3 


Rathdovmey, 

Queen's, 

?th Oct., 1868, . 

413 

1 39 

6 

6 

1 

189 

0 

4 


• 


Silver River, . . . . 

Kbg’s & Westmeath, 

8th Oct., 1870, . 

1,092 

2 30 

3 

12 

8 

215 

10 

9 

a- 

. 


Sixmilebridge, 

Clare, .... 

4th April, 1871, 

2,595 

0 4 

7 

IS 

2 

1,229 

14 

n 

«- 

a 


Stoneyford River, 

Kildare, . • . ' 

0th Oct, 1884, . 

3,364 

0 0 

8 

18 


1,550 

15 

10 

546 2 0 

58 


Suck River, 

Galway & Roscommon 

22ad Oct,, 1895, 

16,500 

1 14 

8 

7 


3,013 

12 

M 

*1,485 6 0 

65 

65 


Do. (Catchment Area) 

Do 

— 

- 

- 


_ 



_ 


292 iO 0 



Swanliubar, 

Cavan, 

23rd Mar., 1880, 

265 

2 19 

7 

6 

0 

133 

15 

2 

44 18 3 

8 


Swilly Bum, 

Donegal, . 

9th Oct, 1886, . 

1^404 

2 19 

6 

2 


435 

5 

8 

113 6 5 

38 



Carried forward, 


126,62 

2 35 

- 

36,542 

19 

2 

14,881 4 9 

J 



a Thwe ehargei have expireit 


* Payable by occupiers. 


f Payable by proprietors. 
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actopjance with the Provisions o£ the above Acts. 

*WPf>ii for the Year ended. Slat March, 190S. 



- 









1 i r 


Receipts (Principal and Interest). 1 




Total Adranoes 













Advanced, 
Ineludlng interest 

to date of 

Atrard. 

Counties for . 

Public Works, 
or refunded by 
Drainage Board. 

Amount 

Iiargcd on Lands. 

To 

31st March, 
m02. 

For yi'ar 
ended 3tst 
March, '.tiOS. 

Total to 
31st ftlarch, 
1S03. 

Districts. 

' — 

£ s. d. 

£ s. d. 

£ s. d. 

A W. 

£ s. d. 

£ S. d. 



i! 67,816 i2 5 
[ /aiSdO 0 0 . 

^ 2,577 10 3 1 

157,589 2 2 

178,487 3 6 

2,863 4 11 

181,350 8 5 



13,391 7 0 • 

f 513 0 0 
[ ‘575 12 6 

1 12,302 14 6 

7,642 10 11 

913 2 7 

8,556 13 6 

■ Greanagh, 


J 4,517 11 6 

- 

4,517 11 6 

6,182 7 2 

- 

6,482 7 2 

Gully 


2,447 15 2 
5,356 12 0 

70 0 0 

.2, -377 16 2 

3,036 9 11 

51 8 10 

3,087 18 9 

Gully, Upper. 


( 214 4 0 

\ »300 0 0 

1 4,842 8 0 

4,146 1 6 

232 0 4 

4,378 1 10 

Hogan’s Fasa. 


92,496 5 6 

i 2,192 13 6 
\ *3,750 0 0 

[86, 553 12 0 

83,959 4 10 

2,992 11 6 

86,951 16 3 

Inny, Upper. 







12,719 8 8 



8,704 13 7 

\ *150 0 0 

1 8,339 13 7 

12,113 10 1 

605 18 7 

1 River. 


1 8,657 4 6 

260 0 0 

8,397 4 6 

11,257 4 11 

128 13 0 

11,385 17 U 

Kildare. 


1,652 6 8 


1,852 6 8 

597 16 8 

85 6 8 

683 3 4 

Killard. 


10,980 -7 8 

- 

10,980 7 8 

15,384 19 11 

- 

15,384 19 11 

Kilmastulla 


6,217 'l2 10 

35 15 4 : 

6,181 17 6 

5,9i0 8 3 

241 5 11 

6,151 14 2 

Laracor. 


•27,916 2 0 

202 0 0 

27,714 2 0 

18,908 13 7 

888 9 4 

19,797 7 11 

Lerr River. 


181,557 16 0 

_ 

181,557 16 0 

108,422 8 2 

8,635 3 9 

117,057 11 11 

Lough Erne. 


17,197 14 0 

17,197 14 0 

ITil. 

16,509 12 6- 

1,100 12 10 

17,610 5 4 

Do., Navigation. 


16,188 4 0 

_ 

16,188 4 0. 

19,487 5 9 

595 9 10 

20,08-2 15 7 

Lough Ooghter. 


8,871 14 6 


8,871 14 6 

5,510 16 4 

393 5 4 

5,904 1 8 

Milford. 


7,425 0 0 

250 0 0 

7, 175 0 0 

5,246 14 6 

345 19 8 

j 6,592 14 2 

Morning Star, Upper. 


30,779 0 0 

864 1 0 

29,914 19 0 

35,511 7 9 

973 5 3 

36,454 13 0 

lilulkear River. 


8.663 5 7 

f 544 0 0 
\ *70 19 7 

j. 8,048 6 0 

6,114 5 4 

395 18 10 

6,510 4 2 

Nanny River. 


1,043 12 0 

_ 

1,043 12 0 

704 9 6 

5-i 3 8 

756 13 2 

Do. Upper, 


11,468 12 6 

346 16 6 ' 

11,121 16 0 

8,124 J5 to 

516 10 10 

8,651 6 8 

Owenroe. 


11,699 17 1 

150 0 0 

11,549 17 1 

14,115 12 4 

402 16 3 

14,518 a 7 

Parsonstotvn. 


2,700 18 8 

*200 0 0 

2,500 18 8 

3,782 n 1 


3,782 11 1 

Quinagh. 


77,607 6 9 

1,185 0 0 

76,422 6 9 

62,945 19 7 

2,213 10 8 

U5,l59 10 3 

Rathangan River. 


2,648 6 3 


2,648 6 3 

3,764 8 7 

- 

3,764 8 7 

Rathdownej. 





5,690 1 5 


5,690 1 5 



3,971 2 9 

- 

3.971 2 9 






19,904 12 3 



28,784 2 7 

1 Sixmilebridge. 


20,328 18 11 

424 1 8 





f 1,646 11 10 

129,984 8 2 

25,012 1 8 

1,017 17 3 

26,029 18 11 

Stoneyford River. 


j 139,792 9 5 

1,939 6 6 

187,863 2 1 1 

43,411 16 1 

6,113 17 3 

49,525 13 4 

Suck River. 


13,000 0 0 

13,000 0 0 


6,895 0 0 

585 0 0 

6,180 0 0 

Do. 


2,082 5 6 

143 0 0 

1,939 5 6 

2,581 9 10 

87 14 8 

2,669 4 6 

Swanlinbar. 


9,230 13 5 

f 637 IS 9 
\ *14 0 8 

, 1 8,578 14 0 

8,396 2 11 

.210 18 6 

8,607 1 5 

; 1 S-willy Burn. 


(939,841 3 2 
\\ f2,350 0 0 

^ 50,268 6 i 

890,922 17 1 

757,947 18 C 

1 j32,642 6 2 

790,690 4 S 

1 1 


* Eefjmdtd by Drainage Board, being po't 
/•Issued out of the Church Fuad. 


n of advancea not expondsdi 
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{H r.)— Abteeial DRiiaiBE,- 


T]iese Works are executed by Distiict Boards ia 
Schedule Absteact of Final Awaeds, and Receipts 


DMjlctl. 

Counties. 

Date wheu Awards 
made final. 

I 

1 

Area o( 
Elooded or 
Injured Lauds, 
wtilcli have 
been Drained 

Statute 

measure. 

Cost pet 

Proprietors ' 
of the 
Drainage, 
Inciudlng 
Interest, 
Ac. 

lucrcase 
in tlie 

Annual Letting 
Value of 
these Lands, 

b; Drainage. 

Amount of 
InstaimeDts 
payable 
half-yearly, 
to repay Cost, 
with 
Interest, 
after deducting 
Redemptions. 

'n'-’ 

'p! 




i. B. P 

£ s. rt 

£ «. d. 

£■ S. d, 



Brought forward, 

- 

126,621 2 35 

- 

36,542 19 2 

14,881 4 9 

- 

Torrent River, . 

Tyrone, . 

3rd AprU, 1875,. 

453 1 16 

11 7 J 

336 18 10 

{ - 

1 

Tory Hill. . ; 

Limerick, . 

3rd April, 1 878, . 

981 3 2 

8 4 6 

434 13 4 

f a~ 
1.140 2 0 

2 

Tnuuore, 

Cork, 

9th Sept., 1890, . 

320 0 17 

6 2 9 

243 18 4 

{“r 

19 

Triogue, 

Queen’s, . 

Not gone to 

' 

_ 

- 


- 

W*rd River, 

Dublin and Meath, . 

award. 

4th April, 1883, . 

886 0 18 

I 7 10 1 

314 7 3 

132 IS 8 

iZ 


Total charg 

;c agdnst districts, 

129,263 0 8 

Average 
i 7 0 11 

37,872 16 11 

15,207 0 10 



a Th«je olurges have explrci 

Office o/l^ubK} Work}, Diiilin, 5th June, 1903. 
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.1903.] 


■;i; i 27 Vic,, o. 88, A-c. 


-r-i-jiM the Pro^'isions of tile above Acta, 
.--.rion for the year ended 31st March, 1903. 



Total 

Aniftimt 
siraneed. 
ladading 
Inwrest, 
to Date of 

Portion of 
Total 
AdTances 
charged to 
Coimtiea 
for 

Public Works, 
or refunded 
b; Drainage 

Amount 

charged 

Beoeipts (Pnnclpal and interest). 

Districte, 

To 

Slat March, 
1903. 

For year ended 
3!st March, 
lOOA 

Total to 
318t ifarch, 
1903. 

- 

£ *. 

£ S. d. 

£ s. d. 

£ S. d. 

£ s. d. 

£ S. d 



r 930.S4I 3 2 


390,922 17 1 

757,947 18 0 

32,642 6 2 

790,590 4 2 



[ ;• 2,350 0 0 

f ’ 







1 5,33-2 1 6 

187 10 0 

5,144 11 6 

7,5L7 2 3 

- 

7,817 2 3 

Torrent River. 


1 6,111) 13 8 

- 

6,110 13 6 

7,592 18 1 

296 0 0 

7,888 18 1 

Tory Hill. 


1 2,033 15 0 

70 0 0 

1,963 15 0 

1,700 8 3 

105 8 10 

1,805 17 

Traraore. 


1 








, ^930 0 0 

- 

“ 

~ 





6,845 17 9 

196 19 0 

6,648 18 9 

5,515 4 

259 11 4 

6774 15 

Ward Elver 


961.093 11 1 








/2,330 0 0 








963,443 1 1 1 

50,722 18 1 

910,790 16 0 

|780,273 10 8j33.308 6 




/Im.4 outer ChuvltMia. j Hot y.l uuda 


0. E. Beibbbw-, Accounia/U. 
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APPENDIX (I) TO. SEVENTY-EIRST REPORT OF THE figoMsos 
APPENDIX I 

Statement showing the Purposes for which Advances of Public Money are madeb 
the Commissioners of Public Works in Ireland, with the Rates of Interest aj 
Periods of Repayment. 






f omose of Loan. 

Antborlsing .\,cts. 

per cent, on 31st 
March, 1903. 

Maximum Period of Repayaen. 


. Counby roads, bridges, and 
coiu’t-liouses. 


. Court-houses erected by the 
Board. 


3. Bridges between comities, 


Public works generally, inclnd- 
ing commevoial harbours, 
docks, canals, and bridges 
other than county bridges. 

Fishery piers and harbours, 
construction of. 


Loans to Irustees of Dis- 
tricts carried out under the 
Act 5 6 Viet., c. 89. 

Repaii's of fishery piers, 


Maintenance 
works. 
Emigi-ation* 

Pnblic Buildings— 
(a) Public libraries, 


of navigation 


(b) ‘Reformatories, 


(c) Industrial Schools, . 

*Dispeiisary housc.s, erection of,j 

•Lunatic asylums buildings, 
erection of, &c. 


tHousing of the working 


Sanitfuy improvements, 

Water supply, sewerage, 
Ac 


15. Labourers'eottages, erection of, 

-by rural district councils. 

16. *Workhouse Buildings, 

17. Small Dwellings Acquisition, 


Local Loans Fund. 
Loans secured on Local Rates. 


1 A 2 Wm. 4, c. 33, s. 
23, amended by 32 & 
33 Viet, c. 74, 8. 1. 

6 & 7 Wm. 4, c. 116, s. 
70. 

1 & 2 Wm.’4, c. 33, 
amended by 4 A 5 Wm. 
4, c. 61, 2 & 3 Viet, c. 
50, and 30 A 31 Viet, 
c. 50. 

1 A 2 Wnt, 4, 0 . 33, with 
local or special Acts. 


9 Viet. c. 3, and 29 and 
30 Viet., c. 45. 

43 A 44 Viet., c. 14, s. 

13. 

16 A 17 Viet, 0, 136, 
sec. 11. 

19 A 20 Viet, c. 62, 

4o A 46 Viet, c. 47, 

40 A 41 Viet., c. 15 A 
c. 54. 

44 A 45 Viet, o. 29, 

48Vict, c. 19 

42 A 43 Viet., c. 25, . . 

1 A 2 George 4, c. 33., 
SAD Viet, c. 107, 
18 A 19 Viet, c. 109, 
40 A 41 Viet, c, 27, 
56 A57Viot, c. 65, and 
61 A 62 Viet, c. 54. 

63 & 54 Viet, c. 70, 

Public Health Acts, 

87 A 38 Viet, c. 9, s. 
43, 41 A 42 Viet.., c. 62, 
and 59 A 60 Viet., c. 54 
s. 29. 

46 A 47 Viet, c. 60, 
48 A 49 Viet., c. 77. 

61 A 62 Vic., c. 37, s. 61, 

62 A 63 Vic., c. 44. 


Not escofid- 
ing 

30 years, 34 

36 „ 3 ^ 


Not exceed- 
ing 
30 years, 34 
40 „ 3^ 

50 „ 3:“ 


1 year from completion of 
works. 

30 years. -- - 


25 years. 

25 years. 
12 years. 


1 year from completbn of 
works 


20 years. 
30 „ 

b 25 years. 


* 35 years. 

60 years. 
50 years. 


50 years. 
60 yeara. 

50 years. 

50 years. 
30 years. 


“ In these cases the periods allowed vary from I5 to 50 Tears, according to the object of the loan, 
t a the ease of loans made to private borrowers under this Act, the period is limited, to 40 years. 
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AEtboriBiDg Acts. 


Local Loans Fund. 

Loans not secured on Local Rates 


1 Arterial drainage works, 


2. Maintenance of drainage works, . 

3. Bailwaysand Ti'amways, Harbours, 

Docks, Canals, (fee. 

4. Reclamation of waste lands (see 

also Land Law A.ct, 1881). 

5. Loans to Pier Authorities created 

by Shannon Act, 1885. 

6. Glebe houses, erection of, and 

purchase of land, &c. 

7. Land improvement preliminary 

expenses.' 

8. Land improvement : — 

Loans to landlords — 

(a.) For sub-soiling, trenching, 
irdgatiouj embanking, fencing, 
and reclamation of waste lands. 

(6.) For farm buildings, houses, and 
offices, scutch mills, labourers’ 
dwellings, and planting. 


by order of Land Commission. 

9. National school teachers’ residences, 

erection of. 

10. *Dispensary houses, erection of, 


colleges, erection of. 

12. Land Law Act, 1881, . 

(a.) Loans to tenants for improve- 
ment of their holdiiigs. . 

(i.) Loans to Companies for leidanu 
tion of waste lands, ifec. 

13. *Housing of the working classes. 


26 & 27 Viet., c. 88, 

4 during progress 

35 year's Compound 

28 k 29 Viet, c. 52, 

of works, subse- 

suHi (Piiacipaljvith 

37 k 38 Viet., c. 32, 

queiitly 3|. 

interest during pro- 

43 k 44- Viet., c. 27. 

gi'ess of works) re- 
payaVile by annuity 
of £6 10a. per cent 
for 22 years, or £5 
per cent for 35 





year's. 

29 k 30 Viet, c. 49, . 

5 

Various periods, not 



usually exceeding 
12 years. 

1 i: 2 Wm. 4, c. 33, and 

4 

25 years. 

Timnways Act, 1883. 


3 years from com 

1 k 2 Wm. 4, c. 33.. 

6 


j)letion of works. 

Shannon Act, 1886, 

Not less than 

.50 year's. 

SJ 


33 k 34 Vice., o. 112. 

34 k 36 Viet, c. 100, and 
Expii'ing Laws Con- 

H 

35 yeiu-s. 

1 tinuance Acts. 

10 Viet, c. 32, s. 15, . 

; 

- 

10 Viet, c. 32, . 

(about) 3^ 

22 j'ears. 

10 Viet, c. 32, 

(about) 3| 

22 

29 & 30 Vic., c. 40, 

H 

35 „ 

10 Viet., c. 32, s. 7, and 

(about) 3^ 

22 „ 

Land Law Act, iOSl, 
B. 19. 


35 years. 

38 k 39 Viet., c. 82, . 


42 k 43 Viet, c. 25, 

H 

35 years. 

: 47 & 48 Viet., c. 22, . 

H 

35 years. 

, 44 & 45 Viet., c. 49,. s. 

(about) 3^ 

22 years-. 

31. 

34 

20 „ 


3| 

30 


4 

40 , 


n 

50 „ 

. 53 & 54 Viet., 0. 70, 

3i 

30 years. 

H 

40 „ 

‘ Irish Church Fund. 


■- 1 46 A 47 Viet, c. 26, 

. j 

1 25 yeans. 
1 

Sea and Coast Fisheries 

Fund. 


,d 47 k 48 Viet, c. 21, . 
1 -, 54 55 Viot, c. 48. . 

. 1 H 

1 10 years. 


•la eases -where aot secnrel ob rates. 
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Tramwats and Public Cohpakies (Ireuj., 





Order 

n OonneiL 

Area choi^ei 

Properti™ 



Tin uu; , 

T.IIOt 

County. 

iclfer 

Date. 

Onaran- 

Capital 

authorised. 

Bate 

of 

Inte- 
rs per 

Desisntitioa. 

Valua- 

tion. 

piaraatccd 

Qnoran- 
teed 
Capital 
paid up. 

COTttibn- 

Tr^nryis 
liable 
on No. 10. 


L 


3. 

4. 

6- 

6. 


8. 

9. 

10. 

11. 


. 1 

Tyrone, . 

37 

36th !ir3y,i88i. 

£ 

132,000 

9 

Baronies ol Lo-^er 
Dungannon and 

Ologher, except Par- 
ish of Donaourry, 

& 

73,606 

" 1 



3iS ' 

totad , 

i 

1. OloptiBr Valley. | 






ol Foremoss, and 
Totmlondof Uoont 


1 

1 

128,310 

> 2,168< 


1 

Formanegh, 





Ports of Baronies ol 
Uoehcrastephana 
and Tyrkennedy. 

33,929 




W 

Uirctud 
Seitat . 


Cndertaklny 
No. 1. 

: 

38th Inly, 1881, 

202,000 

6 

Ports of Baronies of 
Lon-er Longhlee. 
Tollyhnnco. and 

Tnllyhaw. 

31.759 


13,350 

867 

80S ' 

Sor,190Lui 

*£|CaTiin'aad.Leltrim,'| 


> 








Hsr.Ult 


Leitrim. . 
Cudertakini; 
No. 2. 





Farts of Baronies of 
CorriaoUen, Leitrim, 
and MohlU. 

63.731 


113.160 

2,883 

, i. 

.1 

8, W^eab Clais, 

Clare, . 

27 

36thIIoy.l!84. 

163,500 

* 

County at large, 
Baroaje^of Oorcom- 

821.188 
1 109,055 

if 

163,600 

3870 

in 

Oct,isa»K t 
Ap^lSBt 







golD, and Islanda 




I 

; 

L O&nickfersaa Hor- 
1>c><ir Jtmctlos. 
MitclielBtowD ' and 
Tenney 

Antrim, 

lu 

8th Feb., I88J, 
35th Feb., 1885, 

6.500 

60,000 

6 

County of the Town 
of Carrlcklergus. 

Baronies of Condons 
and Cln^bbon, 

pert ^f ^rmoy^ 

81,706 

81.267 

Pull 

amount. 

Full 

amount. 

6,500 

60,000 

1800 

L'S- . ■ 

April ssdOcU: 

1909 


1 





Fermoy. 
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Tramways 

appendix 

AND PoBLIC CoMPASIIS 


1 



in Council 


Area charged. 

Proportion 





Liira. 

L 

j ConntT. 
2. 

Length 
Mi lea 


Qnaran- 

luthorised 

S. 

Bate 

of 

Into- 

Dejlgnation. 

7. 

ViUna- 

a 

autborieec 

gunnnteei 

ebarged 

tbercoD. 

Gnarsn- 

Capital 
paid up. 

Contribi 

•Thioh 
Treasnrr « 
liable 
on No. 10. 






* 






£ 

■'T'- 

5. Ulicbelatown and 
FenBOy— con. 

- 


- 

- 

- 

- 

- 

- 

- 

- 

' 

B. 3cboU A SklbbereoQ 
iWejt Garber?), 

Cork, . 


26tk Marcb, 
1885. 

57,000 


4 W. D. Weet Car- 

[' 9ai97 

i 

1 35,112 

f 1 
f i 

67,000 

1,140 

„ iio 
Dca. I90t s; 
Irac.lie. 

7 West Donegal, . 

Donegal, . 

4 

13tb Jan., 1338, 

19,000 

5 

Baronies ot Banagb 
and Tyrhi^h. 

36,988 

Pnll 

amotmL 

17,000 

MO 

S9 

Mbt and Scr. 
ItV. 


8. Oort, Ooacbford, and 
Blarney (Cork and 
klnskeiry). 

Cork, . . 

18 

30th March, 
1886. 

' 

75.000 

5 

Parte of Baroalea of 
Barretts, Cork, and 
Saat Uoakerry. 

64HSI 

Pnll 

amonDt. 

76,000 


Dee, l»l. »tl 
juUilAf. 
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I 
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APPENDIX (J.) TO SEVENTT-FIEST REPORT OF THE 


TRAinVATS AND PUBLIC COMPANIES ■ ' 


‘ Proportion' ' Mardmmn i se*'-*j* 

of ' . Annual 1 : 

Valnn- j * capiilii''^ : Capital •whlsU ■ tt 


' Capital DeslTnation. j paid np. 

;authon»d/'5‘P«^ I thorocn. >n 


! Port of Glanerooght. 2J,33i Full (30,000 i 1,200 i 


Coolavin, Ourntn, I ao 

Lsynv, Tirerach, ('191,569 1 
andTlrerUl.Oo.^go. J >• 

Part of BBT0II7 of 1 I 

rirerashnovinCo. r A105 J 


i Barony of Gallen and ! 65,966 Pull <0,000 I 
I mrtsof BaroDiea of I amount, , 

I Coacello and Clan- 1 I 

I morris. i : 


% St^OTlor to Qlen- 1 Donegal, .1 I loth Sept, 18 


• fii ties* cases the g'oaranteeing area does not make good the deficit ca 
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_ 

_ 

7IK71 



7^79 

nn 

ftl-86 



Luiuticliylmn Buililuiga, . 
8MKs).M7PierB,4a4T7Vio. 



64-6C 

»J1 


^3 

«-?3 

6li-69 

cs-oil 

70-71 

82-63 

dUIi 



6^ 


74^76 

ilLn 

7^ 

TCT 

.... 


■ 63-71 

6t-60 


6«9 


82-87 

78^ 

70-Kl 

73^ 

B»liinMy Hsibonr 

BaUrUy Dminage Diatnet, 

BoUyuatla Harboni, .... 

- 

- 

- 


- 

- 

- 

26 

- 

- 

- 

- 

- 

- 

- 

28 

- 

- 

- 

- 

BsUyniliu Fiar, .... 


- 

- 

- 

- 

26 

- 

- 

- 

- 

Balfart Port’ 0£Boe 

- 

- 

- 

- 

26-27 

« 


9 

- 

- 

®r* - 

1 

1 

z 

z 

1 

z 

z 

i 

ii 

z 

Boyne ^ • 


- 

8,27 

24 

18 

- 

- 




Bunkey I>nuDage Diafinct, : 

- 

- 

- 

- 

- 

38 

a 

- 



Cknon’e laluid Abbey, Co, Clnre, 

_ 

■ _ 

- 


- 


- 

- 

- 

W3 

Csmgiobane, &o., Drainage Dietrin . 

- 

- 

- 

- 

- 

28 

» 

- 

“ 

- 

CMtletowoMnd - . . . 

- 

- 

- 

- 

- 

27 

- 

- 

- 

“ 

Clara end Besngber Beilwey, . 

Clara Qalway Abbey, .... 

- 

z 

1 1 ^ 


z 

z 

z 

E 


E 

Cleggan Harbour, 

I 

z 

z 

z 

12 

11, 12, 13 

10,11, 12 

24 

18, 19 

14 

Coast Guard SCatious, .... 

— 

— 


— 






29 

Cooraated Diatiicts Board (Inland) Act, 
Contracla (Periodical) (or Suppliee, 

Cork, Bleckrock. and Faaaago Bailway. 

- 



z 

z 

E 

E 

18 

10 

20I7 
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